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Record Group 2: Office of the Treasurer 
Indexes to Authority for Expenditure Files, 16 boxes, 1910-1983 
Box 6, Station Set, O-S 


As projects were assigned AFE numbers, the department which had charge of the project would prepare 
index cards to keep track of projects. Managers and clerks would refer to the index cards to find the AFE 
files for review or document filing. Some indexes would be arranged by station or location, and others by 
year assigned or by project type. Individual departments would prepare their own indexes for their own 
purposes. It is important to note that a project having an AFE number might be cancelled or postponed 
depending on availability of funding or last-minute change of plans. This would be noted on the index cards 
in most but not all cases. Some AFEs would be carried over to following years under the same number. 
AFEs approved toward the end of the year would of necessity be completed in the following year. 


The WP maintained indexes to the AFEs in various formats and in various offices between 1910 and 1983. 
Before 1910 the railroad was considered to be under construction and there were no AFEs. After 1983, WP 
was merged into the Union Pacific and ceased to have its own AFE process. 


The AFE index cards in the CSRM collection were maintained by several departments and are in either 5x7 or 
4x5 card format. These cards were stored in the Stockton warehouse after 1983 as Union Pacific no longer 
had a use for them. There are two 5x7 sets and one 4x5 set arranged alphabetically by location (generally by 
station name). There is one 5x7 set arranged by year of authorization. There is one 5x7 set that appears to 
have been maintained by the Chief or Division Engineer and is arranged by project category. There is a mixed 
set of 5x7 and 4x5 cards for locations and projects on the Sacramento Northern, a WP Subsidiary. 
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4 ___OAKLAND MOLE 
120 Yards, Tracks, Etc. 


128 Ballast track (already laid 


Light and Power Line 


Mile Markers 


rly end of existing 
pier BE of ferry slips , 


Dredging on so. dock of mole. 


A: OAKLAND M {OLE ( 2 ) 
250 lin. feet of bulkhead on N.side of Frt.slip. - 


RR.82 20 pile dolphin west of Govt. Lighthouse 

120 Construct 27'x40! wharf west of Gove. " 
121 Extend Commissary Bldg.Put in shelving, etc, a 
Filling N. side of Mole for storage tank Clements. 


ats 


Move Bldg. from old Bendel property to Oak.Termim 


a = 
& + shes r yee mink ho 2 


(1) Henrickson Journal Bearing Boxing Machine 


6 Badger Fire Extinguishers & 8 fire buekets 


G 

G 

iz 60' extension to scale track 
G | @omplete. filling roy tars rca spans trestles “ 


GMO 298 Digging ditch & Making trench sround of 
APE WP-27 Extend bulkhead on north side of pump house 250! 


OAKLAND MOLE (3) 
Redredging 19005 cubic yards on south side of 
South Dock and dredging 8767 yards additional 


Replace freight apron with new apron and depress 


track approach 21 inches at fixed end of apron 


Retire 27'x40! wharf west of U.S. Govt. light hous 


Constructing 2-80 car tracks, 5 cross-overs and 


i track scale, MP. 4. 


yet 2 yard tracks #3 - 4245' No, 4 4225' 


Construct 10'x20* Iron Oil House, 


30! of rail on 3 tracks at F 


OAKLAND MOLE (4) 
172-28 Replace 530! pile pulkhead & apply addit. battens 
on nor. side of freight slip. 


Constructing 2 tracks for Poultry 


Purposes; Spur No. 1 - 463 feet, Spu 


318 ft. long and 36x150 cobble stone 
platform with 5500 sq. ft. of S-in. 


face, 


37-29 Installing telephone at east end of the W.P, 
Mole Yard. (1929 a La 


OAKLAND MOLE : (5) 
Driving piles and placing a concer ete curtain and 
aproh on seaward side of retaining wall ap Wer; 
Mole 


Constructing 15630 ft. track for new track 


W.P. terminal, near 


machinery 
253-29 Constructing 582 foot crane , spur and renew 
rail through turno at WP Mole 


ES ee ke __ OAKLAND MOLE __ (6) 
19=31 Install four Mooring Hooks at Freight Slip, 


|W P.Moles 
C=$18-33 | Retire electr ign "WESTERN PACIFIC" over 
building at 


64=35 Construct 300'x30'x19.5! frame and corrugated iro 
car-loading shelter; drive 
under sidewalls—of 
floor covering o 


retire 9'6"x150'frame ( ugated iron loading 


£ 
7 


; oe + eaica wrt ya) 
shed at sugar whari, 
YQ 2 2 = nm 4 wT sift ri cor o vy 
Retiring equipment in waiting ana aggage room 
ee 
, DD VW 
a ow ~Mo1Le-. 


Cut 35 openings in wharf deck, install iron cover 


plates for fire protection purposes. - 


Purchasing ste 


C-5=-59 


C-71-39 


OAKLAND MOLE (7) 
Remove lean-to and widen sugar sned tu.deck 
line, ive piling under new extension and 
replace fender piles at wW.r. Mole. 
Install Westinghouse Cross Compound Air Compresso 


png two, reservoirs. 
Retire timber oft “sam with frame roof 
el platé runways for sugar dock. 


Placing additional stringers under loading plat- 
form and installing gang plank support at 


lighthouse end of sugar dock. 
W.P. Mole-Retire 12.5'x20.8! frame employee's 
house and 12'x14! frame watchman's houseée 


Retire 461x107: frame and steel terminal bldg., 
incl.furniture,together with umbrella type train 


sheds,train shed platform, pass.ferry apron,etc. 


| OAKLAND MOLE (8) 
Construct frame & corr. iron transfer agent's 
office and storeroom. 


Construct 630! spur to connect with U.S.Fleet 
Supply Base tracks 

Renew 60,000 gal.water tank and tower 

Construct 3 addl. yard tracks adjacent to Main 
Line from yard office west; fill swamp area west 
of yard office; install fire hydrant near track 


scales shift Main Line and passing track; widen 
banks along Estuary and place riprap; raise 


east ladder track lead; construct 200-car storage 


yard at Western Pacific Mole. 


oa ou OAKLAND _ MOLE (9) 
104-41 Rearrange switching lead at east end of yard; 


construct 2204 feet of new trackage, using 
material from tracks removed or relocated; con- 
struct new yard office building No. 86, 50' x 60!; 
new coal shed building No. 85, 10' x 16'; new 
roadway from junction with garbage road to yard 
office; secondhand car body for Inspector's shed, 
building No. 87 at new location near yard office; 
install transformer and extend telegraph lines and 
install telephone booth and equipment, building 
No. 88, Western Pacific Mole. 

Construct 800! setout 


plant spur at M.P. 5.0 


194-41 


Construct 
at MP 5.0 


n ,at mi at 
4OnS bruUct 
and 12° x 


Construct one additional yard 
additional storage tracks, new switching lead 
f 


end four cross-overs between Western Paci 


Mole yard 


a 


OAKLAND. MOLE (10) _ 


500! spur track off tie treating spur 
to serve Henry J. Kaiser Company. 


Ary a a + 4 4 ne 
40' extension to sugar loading shed 
OA anAntt?s + ++ Are ahanr 

24' addition to storage shed. 


rack, four 


ic 
and engine terminal. 


54> 4,3 


45xfonstxuckxStxigzrx totietxnniiaingx 


wakerxtarit 
7Ot Of 2" 


3 Install 9 


SkiesxfP or xWoMENxXEnpPisze 


wikhxxewerxand 


EX 


4°. 


ROUNDERS 


OAKLAND MOLE 


Siamese Pumpin 
8" Salt Water 
+ 4 


aemna 
cel 


ast 


vic eement ) 
semen / 


i 


OAKLAND MOLE (13) 


Se 


Install 5 C.P.M, electrically driven fire pump, 


>. 
new Ray Oil Burner for boiler. overhead heater 
line to o&1 service tank, steam suction heater, 
concrete pit wall, all with necessary piping, 


valves and special fittings at Boiler House 
Blidge, #10, WP Mole, kland, Calif. (Item 33 - 


1948 Budget) 


Capitalize value of 312.5 ft X-over between Main 
Line & Track #3, and 260.8" X-over between Trk. 


#3 and Trk. #5, installed under AFE 104441, WP 
Mole Terminal Yard Oakland. 


OAKLAND MOLE (14) 
Construct 10'x45* frame extension at both east & 
west ends of Wp wharf Sugar Shed, Widen center 
door 10' and a small door in old portion of shed, 
at WP Mole, Oakland. 
Retire various unused tracks at WF Mole, Oakland, Niles, 


Irvington, Milpitas, San Jose Redmond Cut, Ludwig and 


AW 


> 
Quigley. Extend hovse track 140! incl. No. 10 turhout & 


o 
We Co 


repkace 757 with $5# rail at Irvington. 
Construct 1,280 feet of non climble chain link fence at 
Oakland Mole, California. 


Replace existing wooden gallows frame, footing, and lifting 
mechanism with new steel frame on concrete foundation, & 


electric lifting mechanism, at Oakland Mole, California. 


OAKLAND MOLE (15) 


117-65 Replace the old freight apron with a new unit. 


= . 5 7 ae a - 
= 4 +-<¢ . bione f- 4. 4 +: 4 


nema € ana ins ba. ui oF Es © 
Jommissary building ce provide for yard offices 


Retire the old powerhouse (Bldg. No. 72) 


paras eanitge 
zy aprons 


Purchase tow 2-ton capacity Hevi-Lift 
Safety Catch arid install on moveable bridge 


Retire center and north deck area at the @akland Mele 


(16) 


Retire various buildings no longer required for railroad 


purposes at Oakland Mole, California. 


+ a second-hand "Porta-House" office for railroad 


in the Sugar Shed Building, Oakleni, California. 
Erect a second-hand "Porta-House" office for railroad 
personnel in the Sugar Shed building, Oakland Calif. 


OAKLAND MOLE (17) 


96-74 Construct overhead pole line at Oakland Mole and retire 
underground cable. 


Stations- Oakland Terminal 
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0-128-40 


OAKLAND TERMINAL, CALIFORNIA 0-1 
Rehabilitate frame tool shed and 120 trk.ft 
wheel track at coach drop pit 
Construct sheet metal building 10 ft. by 30! 


and one 2-compartment vat for soaking jour 
box waste, 


Purchase one 40 gallon capacits 


_ Extinguisher and install shelter for 


at WP Mole, Oakland,Calif.(Not incl 
1948 Budget) 


OAKLAND TERMINAL 


Bldgs. from U.S.Ship.Bd. Emergency 


Changes to bldgs. purchased 


Extension track #5 to serve 
in Block 34. 


Install composite telephone 


Oak] 


ets in roundhouse and coach yard 
Seit +eMeooreShipbuiidine Co,3i25,6! of track 
& purchase fromthem1640,6! track,—etc, BS 
88-23 Replacing present smoke jacks with 8 Johns-Man- 


ville Transite Smo 


172-235 


OAKLAND TER RMINAL 
New yard sewer from roundhouse, coach yard, 


commissary bldg. and mac hine shop to Oak. Estuary. 


Purchase and install 60-ton ayinenii press. 


track adjacent 


Construct 1200! ri k leading off present ri 
z 2 + 


track lead and cons t g st Ze ack lead 


ing off new 


nof rmers 
22s > 


Change wires & abandon present underground line at 
Magnolia St we Oakland. 


valve test 


-Dunn-Gordon 


150 ton track scale & sk oho 200! live scale 


__track for same in Yara, (4. 


Installing fire protection at 


locking Tower,Gakland,Calif, 
78-29 Purchasing oil meter-6akland, Roundhouse, 1929 BI 


56, Reqn. 69. ; 


AWTS MORMTNAT 
KA ND TER TNAL 


ae 
commissary bldg 


a 


modern appliances; 


40'x80! and 


new frame 


ice house 


tim? bh? oy 
ttTricians 


tanks and 


rT ARTY TRMTN 
OAKLAND TERMINAL 


| = tS) 


nnanr < 
apparatus 


Install 854% SH tie plates in 
curves, Oakland Yard, 


_Install covering over Gantry Cran 


at Oakland Freight Yd, 


é Machinery — 


_ OAKLAND TERMINAL | (6) 
105-30 construct 424 ft. engine track, am 1085 ft. wheel 


track Oakland Terminal 


C=27=50 | Complete Valuation Records of Shop Machinery, 


Oakland Roundhouse, 


Purchasing one Pneumatic Wrench for Oakland 
Roundhouse. (1931 B.I. 26) 


_Purchasin 
& one Pyrometer for Ba 
Pot _at Oakland Roundhouse boitt Melting 


_ Purchase two Pneumatic Hand Saws for Oakland 
Roundhouse, (1931 B,I, 24) 


_Making Journal BrassBorning Machine =Onkthnd 
a ndho e (193) RP i256} 


OAKLAND TERMINAL (7) 


40-31 Construct 599' caboose track, Oakland Yard, 
Oakland,Calif,. 


Engine 
Terminal, Oakland,Calif., (1931 Bel. No. 25) 


25-31 (Construct 6'x64' wooden oil trap 


_C-5-32 Retire 592' spur track serving Oakland Building — 


|Material Company, Oakland Terminal, Oakland, 


OAKLAND TERMINAL (8) 
three spur tracks rack No, 1 976 ft, 
5, 814 feet 
295 feet 


to serve El Dorado 


oi 


to serve 


Construct crossing (No, 4-5, 75-6 
at grade on Middle Harbor Road across 

S.P., interchange track, near Adeline 
Oakland,Calif. 


C-12-55 Retire land located at Adeline St, and Middle 
Harbor Koad, Oakland Terminal, sold to City of 
Oakland. 


ed to City of 


Reti 
with 8x100' frame platform and sprinkler system, 


at foot of Adeline St., Oakland, Calif. 


TA9%737%9.5 Prpame 
ZF VIG ev bP Gag = 5 88s 


C-59~54 Retire 
deliline 
C-16@35 Retire westerly 300 feet of Track No, 38, 
Oakland Terminal. 


(10) 


Retire 20'x61! frame building with pens: arg 
12.5'x70! frame she ith atform rnerly 
serving Pullman mpany; remodel and relocate 

? 


20'x61' frame bu ing as a motor car shops, 


Oakland Terminal. 


Installing "AB" Test Rack at Oakland, Calif. 


Provide signal material storage space in car 


repair shed, : 
Reinforce walls of sand bin and construct 5 ft 


extension to north side sand bin 
aS 3 é scrap bin 


engine storage stub track 


o~ 


157-36 


18-37RP 
19=37RP 


26-37RP 
30-37RP 


OAKLAND TERMINAL | (11) 
Construct 1085! track to serve Moore Dry Dock Co. 
367! run-around track, 319! spur off of Howard 
Terminal Co.track; retire portion of Tri, "A™, all 
of Trk."B" and "Cc", 1st and Adeline Sts. 

Replace steam line laid on ground with overhead 
steam line from boiler room to oil service tank 
and oil house,and from blacksmith shop to lubrica- 
ting oil heater on rip track,etc. 

Purchase 1 Sellers Standard Car Wheel Boring Mill~ 
Purchase 1 Chambersburg Hydraulic high-speed - 


Duplex Car Wheel Press, 400-ton capacity 
Install washout plant 


Purchase 1 Impact Wrench 


OAKLAND TERMINAL (12) 
Retire 1 Niles 300-ton capacity Car Wheel Press 
No.13257 with Westinghouse CCL7ZHP 1200 REM motor, 
Retire 1 Niles 48" Car Wheel Borer #12955 with 
motor 
Retire 1 Henricksen Journal Bearing machine 
Retire 1 Barr 16" Sensitive Drill with motor 
Install Concrete Foundation Blocks under wood 
working machines in Car Repair Shop and —— 
Building at Oakland Terminal, 


A2uUczZeec ol 


Rehabilitate ami relocate 30'x60! frame building 
donated by El Dorado Oil Company, and place on 


north end of Motor Car Repair Shop, Oakland 
Terminal 


OAKLAND TERMINAL (13) 


264-37 Tnstalline heating facilities and two brick 


soeees at W.P. Commiss ry Bldg “ 
Cc 3 tones Ch eee baa Tag 
le 28 Rete 5 ont hag (tne 


ae ae Shons Oak] 
LO s AU VV ikland wl hops. 


Fress if wpacramenvo oslo LP 


C-44-39 Retire 406- foot engine storage track. 
C-46-39 Retire Fay &« Egan #114 Hollow Chisel Mortiser,. 
154-39 Instell secondhand 16" Prentice lathe in 
electric shop Oakland Roundhouse. 
52-40 Construct sheet metal building 10'x350' and two 
qcompartment vat for soaking journal box waste. 


Gancelile 
Cepitalize value of frame tool shed and 120 track 


175-39 
CANCELLED feet of wheel tfack at coacy,drop pit. 
2-41 Renew 60,000 gal.water tank and tower 


134-41 


OAKLAND TERMINAL (14) 


Install locomotive water treating plants 
Construct 1840-foot storage track on North side 


of main line. 

Purchase one portable locomotive valve bushing 
boring bar for Oakland Roundhouse. 

Construct 1,120 ft. spur track No. 8, to serve 
ElDoredo O11 Company. 

Construct 400! caboose track lst & Adeline Sts; 
const 75' extension to old caboose track and 
connect with track leading to Moore Dry Dock Co. 


Construction of 522.5 foot crane unloading spur 
track at Oakland Terminal. 


: OAKLAND TERMINAL 2 tee 
o-31-41 Retirement of 412 track feet of W.P. track 21 
(Boorman Spur) at Oaklana Terminal, Oakland,Calir. 


0-184-42 Raise and repair new roadway leading to new yard 
office, W.P.Mole, end provide additional auto- 
mobile parking area at yard office, 

Construct 6! x 12! frame and corrugated 
toilet, co 


urinel onnections; 


2 
$naeta?l TAnl ; ‘ * 
install locker a room in uth end of 


machine shop, Oakland Terminal. 
0-185=41 Install two additional tank car oil conneétions 


for oil unloading track at east end of round 
house . 


> eae OAKLAND TERMINAL, CALIF. (16) 
58-42 Install 507 lineal feet of 12-inch corrugated metal 
pipe at easterly side of machine shop. 


54-42 Construct 255! extension to oil unloading spur and 


connect with balloon track near round housé. 
205=46 Misc. a 
Calif. 1946 - Item 71-1946 Budget - Oakla nd,Stockto 


Sacto.Shops, Oroville & Portola) 
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_OAKLAND, CALIFORNIA (O1) 


0-167-41 Paving team track driveway on north side of 
W.P. Freight House between Harrison & Alice Sts, 
Oakland 

0-179-41 Transfer air compressor from eutomobile plat- 
form at San Frencisco to Oakland Yard, for use 


in compressing train air in eir line at Oeklend — 
yard. 
O-195-0EF Install indirect lighting in Freight House, 
6rd _and Harrison Streets, 
O-206-0E Move track bumper and construct timber unloading 
ramp, install additional cravel on Griveway in 


team track yard, at 4th and Madison Sts, 


OAKLAND, CALIFORNIA 
O-212-0 Install steam heating coil in oil ser 
WP terminal and WP mole, 
O-2535-0E Reconstruct dr ‘iveway for servicing fuel oil 
by truck. 


Install additional lockers in switchmen's shanty 
at ist and Adeline 


_0=259-0E Construct 548 lin. ft. of 5! board fence sure 


rounding the property on which new commissary is 
located at Willow and Pacific Sts, 

O-240-0F Waking certain changes and alterations 
house near roundhouse at Terminal. 

0-241-0F Construct 23516" x 618" frame oxy-acetylene ioe ¢ 
house (Bldg. No. 57) 6n east end of storehouse 


____._ platform at Terminal, 


Cas | 
bd «> 
GO) eet I 
@ EO i 


gE i*@® 
et Ot 


fie 3s. “OAR DAND. CALIFORNIA | 


Ims tall additional el<ctrical lig ghting 
illuminate autmobile parking area east 


Yard Office, Oakland, 
Budgetd 
Install 198 lear feet of 85# steel inn 
rail in Gerber Products Co,Spur, 98th Ave. 
Oakland. (Not included 1948 Budget) 

2 concrete telephone booths in 
of east home signal, Chestnut Junction & 
Oakland, Calif. to serve Engine Foremen. 


included 1948Budget 


Aw 


pee te FE ee ee OAKLAND, CALIFORNIA 
0=488 Pay wp propn, 


[ly ore rated visible & audible 
Signals for protection in connection with lowering 
of Red Sh a bridge across Hazel Atlas Gaass Co, spur 
track off Melrose Drill Trk., #1, Oakland, 
(Not included 1948 Budget) 


Replace oil burner with a 8as burner on the heat- 
ing boiler in Wp Passenger Depot, Oakland,Calif, 
(Not included 1948 Budget) 
Install new door. Close up old door, Alterations 
to interior of Section tool house to provide 


room for section truck, Oakland, Calif.(Part Iten 
29 - 1948 Budget) 


——————_____ OAKLAND carr) 22. (0-5) 
Alterations and additions to Enginemen's lo 
Toom at Engine Term nal, Oakland, 
Install telephone at Signal 22,nA4 approaching 
Magnolia Tower at Chestnut Junction, Oakland ,Calif, 
0=517 Install two shower booths in Locker @ Wash Roon, 


cher 


Bidg, 113, at New Zephyr Terminal, Oakland, 


OAKLAND, CALIFORNIA 
£36 (40) Sour for Hell iWerehouse Co. 


5 (qo)Hoisting Crane 


39 (yioy Levatory Building (kngine Terminal) 


—_» 49 (ae) +ngitte Terminal 690' track #7 _ 


5O (iqio) Coech yard tracks 33.3 as-+3¢ 


«-_ Sliqu) Pipe Lines for Coach Yerd and_lighTing equypmenT e 


19 _ | Building for coal, clay &c. 


208 _ Commissery Bldg. ,Ice Refrigerator 
216 Oakland Engine Termine} Tools, etc. 
el7 | a " " Yerd Tracks 


233 Pullman end Commissary building  -s—  * 
e78 _High weter tank,g-. Cavrcebe p * | 


___279 Complete fuel | stetions 


OAKLAND , CALIFORNIA 


Concre ting eng.room and oil house 


Erecting signal tower 34+Z Lee 


Qeklend Eng.Terminel;Pits around Roundhouse 


_Treck for Moore and Scott 


| _ Sidewalk on Putném Street 


Cement sidewalk 


_Installetion Steam heat stationery rooms 


518 


Prop. of exp. Repeving 3rd Street. 


562 


| #i lling in ground, ,Oaklend Terminal 


567 | 
578. 


__ Constn. 20 ton Ice House i 


? 


Pavements at 3rd end Webster Sts. 


__ 605 


kxtension team treek 3rd Street 


ATT TT ANTT) oP 
AFE oF: AK LAND CALIF FORNTA 


HLa/ 590 72 H.P.Motor for operating crane 
093 320! —Spur to serve ppty. i, H.Donehue , Srd & 
Sidewalk 19th Ave. & E. WeE Sts Webster” 


[Third St. 300! extension team track = 
Complete mecedemizing 3rd & B. 12th Sts. Fl oiling . 


Con. 570* spur treck Cel. Fruit Cenners Assn S@me. 


Blk. 130-constn. 400! Spur track to serve Uteh 
_ Buel Co. 
Véklend Ene. Termine] ; drilling well,etc. 


* 


Construct t_pletform & incline et end of Derrick 
track 


Srd & Washington tes Pave co! S propn.of 
Crossing o 1 & Washington Sts. 


OAKLAND, CALIFORNIA 
idewalk 6' wide Jeckson & Medigen Ste : 
Enclosing N.E. end of concourse at ‘-P. Mole 
pessenger Terminal with fence,&c. 
—_7é2 ___Construet 7 Flagmen's shanties ss ti 
713 Oeklend ong.Terml.putting eng.pits Nos. 3 end 4 
—_________in_ proper condition gc, 3 : 


710 Vek lend;Complete mécadémizing of Co's propn. of 
Crossing 2t various streets 
|_140' extension to present freicht shed 


?__761 _ Spur for Phoenix Milling Co, 
7837 : . 


704. 


é OAKLAND CALIF ORNTA A 
Pave 3rd bs Broadway to Harrison Street 


asphalt and construct 8" sewer 


Construct 270! spur track at 3rd and 


Sts. to serve L.N 


Pave Third and Mar} Streets 


Construct 296' spur track inBlock 28, to serve 


Albers Bros. Milling Company 
| Macadamize frontage on 52nd Ave and install 


A 


Replace W.P, crossing of 0a kland Trac, 


ord and Broadway 
Replace crossing of Oakland 


= af . OAL 


Construct 1015'spur treck to serve Cel.Cotton Milis 
Construct 2260! Spur tr 


eck to Serve (.4.$ 


¢ 


D 
Equi 


918 


ae Ee ey Oe es ae Co 
Mitt 6 wVexiend Terminal * 
Dredge westerly end of #,p Mole é 


972 


Replace present 2 Span wood deck on concrete 
piers 


997 Develop water su ly,install pum 


etc. 


1023 Construct 298 foot Spur treck to ser 
& Company at Sil Cor.3rd & Jeckson Sts. 


serve \/.P.Fuller 


Replecing single track crossing Iruitvale Ave. 


FERGCE—+O 


—<—— 


Qil & repair present mace dem an 
otreet , between 


d pavement 3rd 
Hilbert end Vak Sts. : 


Construct box and tile inlet drair is ee Pull- 
men building toilet and outside toilet to 
tidewater. 


CALIFORNIA 3 
Construct 201 extension Track 4 
Move track ales from present location to 


Oakland Terminal 


Construct spur track erve Rem a ter Co, 


Replace crossing of Oakland 7.C Héights 
Line at 42nd Ave, 

Pavement, Curbs Gutt 

of 19th Ave, 


One pen stockyard with 
serve same 66th Ave, 

: ———— from 
Two spur tracks total 920! to serve Moore & 


pave WP. proportion of 54th Ave, 


Pave W.P. portion of osrd & 36th Aves, 
m . oOth Ave opp. E. 10th St. 


SA Be Prey of A. aL 3g == ig eee 


Qoraet: 21S A pus hracn fy ay VE ee 
Jnat0l QAh Shrocn, Ot u%y Madinrn phe, Onthoud 

Sete Cree thy rt at Fa. 3 Ae ee 4.9.6.4 ft 
MP AF Gymsching, Freon [Obed Adhine - kvotrut fetes 
Aine. Lrprev ears we, : ——— 

3¢ 5" spuce Bee psi 

A plese F55 ma hota! 


OAKLAND CALIFORNIA 


750' spur track Oakland Textile Mfg 


Co nnze dh h : 


Culverts and 


Paving with 1 


and 23rd Aves, 


£225" spur track Orr & Breedlove 3rd St. bet 


> 


Frankling and Webster 


724' spur track to serve United Canners Co,MP12.° 


Dredg on sou lock of mole ; 
Extend coal yard track 500! 

Street imp. 51st Ave and E, 10th St. 

1940' of spur tracks to serve Moore Sco 


2 f 
r a: fla deny 2h fa at. fA. : 
; = , 7 7, 
fae Dit Morwu«aA pra- helio Or - Z fe at = Dak 
=. £ 


chacd Fo 3 < 


Install Catch Basin ax S.W.Cor.3ra & Filbert Sts., 


and connect same with manhole. 


OAKLAND» CALIFORNIA 


with basalt blocks - Srd_and febste 


Installing manhole and sewer,4th Street between 
Alice and Harrison Streets 


Improving Crossing 


Twn “TA wen Omnacs? ¢ 
LMPPOVingese Crossin 


2 l at 


Imp 


| | 13 
OAKLAND, CALIFORNIA 
SEED, CALIFORNIA 


Constructing 453! Industry spur from 3rq Street 
main line between Madison and Oak Streets, to 


Serve Western Fuel Company. 


Improving Avenue and 


line between west line 2ist 
6ast line 24th Avenue. 


Removing present power transmission cable on our 
telegraph poles and Dlecing 3 
No. 


“wire circuit of 


6 copper wire on poles of the Great Wests 


rn 
COVEY Compan 


of wheel drop pit in 


88 -20 


coach yard, 


cement sidewalks. 


Purchasing Stelling Mueller Radial 


ees (Ed ce EE rats 


in repai 


Shop 


A.F.E. OAKLAND, CALIFORNIA 14 
117-20 Improvement of 47th Avenue from East 14th Street 
to the southwestern line of Huhtington Tract in 
accordance with assessment issued by Supt. of 
____Streets, City of Oakland. 
Le?-2o “Changes to buildings purchased Pass U.S. Shipping 
‘Board under A.F.E. Wp-52. 9 es 
128-22 Completing the filling of 127-spans of pile tres- 
at west end, ae : 
Retiring property sold to Moore shipbuilding Com= 
1 pany. ' 
C-20-20 Retiring property sold to Moore Shipbuilding Com~ 
a Se ee fa pees £3 
C-21°Qf0 Retiring 10000 barrel oil storage tenk, 


ing sum Bc pipt on property 
miged to foare” SnipbuL dine mpan 


A.F.E. 


OAKLAND, CALIFORNIA 15 


C=22-\0 Retiring property in Block No.442 between 1st, 
Srd, Linden and Filbert Streets, sold to Calif. 


Construction of concrete sidewalk on Willow 
Street from Atlentic Street southerly to the 


Southern Pacific right-of-way. (Auditor's No.4) 
Paying assessments against W.P.R.R.Co. property 
on 4th Street between east line of Harrison 


Street and west line of Oak Street. (Aud.No.5) _ 


Retiring tract of land (.3'7026 sites between 


26th and 29th Avenues, sold 8 
netiring Lot 22 in Block F, Melrose Tr: +t (Vine 


DaAper7 
if Uni 


OAKLAND CALIFORNIA 

SBR SENAY Ventre OnNiA 
Construct concrete sidewalks on 
o0th Ave. to 5lst Ave, 


7 
ite 


By aes 


10th St.from 


vonstruct 280' spur track along 


to serve lillman and 


Yonstruct 450! spur trac! 


Be i2zth St. be 


: i8 
OAKLAND, CALIFORNIA 2 
Purchasing from Moore Shipbuilding Company Fair- 


banks-Morse Company Track Seales (E-600104) 


7x50', capacity 200000# complete, located 
northeasterly of W.P. roundhouse 


Purchasing from Moore Shipbuilding Company store- 
house building 50x300' (15000 Sq.Ft.) and 


8x300' platform; also track serving same in Oak- 
jand Terminal Yard about 90' from and parallel 


to the nter lin We 


5-22 Installing new pump and motor to handle sewage 
at roundhouse. 


C-16-21 Retiring Track 40, located on land purchased by 
Moore Shipbuilding Co., track sold @ 


I = Aw 
Track’ in ney 


Ain y 


Track! ; q 


Extending present team track at E.12th Street 
and 19th Ave., 138' to serve H. A. Lon 


A.F.E, OAKLAND, CALIFORNIA 
platen a 


47-22 Extending Western Heavy Hardware Company spur 145 
to serve Alfred Saroni ee 

49-22 Paving in tracks at intersection of 3rd and Grove 
Streets, replacing 85# rail with 1417 girder rail 
in all tracks across Grove Street and moving 
present turnout of Phoenix Mill Spur 38' easterl 


Purchasing and installing wheel Press recording 
geuge for car wheel press for 1)" diameter ram 
and 200 tons maximum desired pressure, 


Transferring one 200-ampere portable electrically 


driven welding machine from 
Constructing 6' sidewalk fronting W.P. property 
On both sides of 29th Avenue between East * 
12th Street and the Southern Pacific right 


OAKLAND CALIFORNIA 21 
SE EEE SS 
Paying assessments azcainst W.P, property in Blks, 
56 and 130, for grading, curbing, asphalt paving, 
culverts, etc., on Madison “treet between end 


Taking up and retiring 384' connecting 


Sere ab iat te under 


jater me d valves 


water line at “ngine Terminal, 


DT: 
OAKLAND, GALI FORNIA os 
ae VEL PORNIA 


i 


8-25 Extending Doak &a88 engine spur at 4th and Jackson 


Streets, 15°, to serve the Oliver Continuous 
Filter Company. 

9-235 Throwing pre 
line 21.2? 


sent 570’ spur on Linden Street to a 
Westerly from east line of Linden St., 
etc., constructing 710’ spur (#2), on Filbert St. 


to serve California Packing Corporation. : 


rad == ee Sage ex Se an Sy ie fog Fe 
[or 1ectric we icing machines Ln 


155-22 Paying assessment against W.P. 
Stallation of Sanitary sewer i 


property for in- 
n Harrison St.from 


OAKLAND, CALIFORNIA 
Selling to Moore Shipbuilding Company rail and 
other track material in 3125.6' of track and 
purchasing from them rail and other track mate= 
rial in 1640.6' of track, etc. 


Constructing 575' extension to freight house 


track No.8, across Harrison Street, along north 


Side of 5rd Street to a point 5' east of east 
tq line of Webster Street to serve he. Day et al. 
67-23 Installing D.& M 


roundhouse. 


107-25 Constructing 687' spur track to serve Montgomery 


+ locomotive cleaning mechine at 


Ward % Company Of California at East 12th he 
and 29th Avenue. 


OAKLAND, CALIFORNIA 24 


Constructing 760' spur track to serve the Gantz 
Machine & Pipe Company, near 18th Avenue and East 
igth Street. Na ae : 

Constructing spur track 219! long to serve Hyman 
Davis on north side of Srd Street between Broad-~ 
Way and Franklin Streets. 


Installing 650! of 2" water line and place two 
Water troughs in stockyard at Kohler, M.P. 11:3, 
9th or Seminary Avenue. ; 

Retiring house at 943 East 10th Street, near 
_Southeast corner of 10th Avé. and East 10th st. 


Opening, extending, Widening ana Straightening 
East 12th gt. between 25th and 44th Avenues 


: Or 

| A.F.E. OAKLAND, CALIFORNIA e 

157-23 Purchasing and installing two magnetic flagmen on 
the northwest and southeast corners of 3rd and 

ebster Streets. ee by Aas 2 

C-11-25 Retiring parcel of land sold to Wm. A. Noack, be-~ 
ing portion of Lot 63 of Larue's Addition in 
Block 39, bounded by 13th Avenue, East 12th St. 


and 14th Avenue, deed dated 4-14-23, 


156-23 Constructing 50' extension to the existing 271! 


Spur track near 3rd and Jackson Streets for WeP. 


1 Fuller & Company. 


178-23 Replacing tee rail with 141# girder rail and re- 


locating tracks to conform with proposed new 
terminal yard, paving and improvements on Jackson 
and Madison Streets , \ 


OAKLAND, CALIFORNIA 
ect Seka 


ing crossing at 29th Avenue. ‘ 


Retiring parcel of land sold to Wm. A. Noack,being 

pert of Tract 457 (76%), part of Track 458, (11%) 

and part of Tract SOG—A (150). tes RA 
eS —— —— ——_— — — —_— == = 


2035-23 Replacing 85# rail With 141% girder rail and pav- 
ing track area et Brush and Srd Streets. 


209-23 Purchasing and installing battery charging gener- 
ator set to charge Edison batteries on new pass- 


enger equipment. 
C-1l-24 Retiring and dismantling old Stockyard at 3rd ana 
Medison Streets. 


ord St. between west line o La 
line of Harrison St. with 419 girder rail and 


repaving track area with concrete, etc. 


6-24 Replacing 85# tee rail in main racks ang HERTS on 


OAKLAND, CALIFORNIA 
An doen 


Replacing 85# rail with 141# girder rail and pav- 
—ing track area et Ca: 2d es 


Constructing completion of Jackson St. Frei ght 
Terminal , rearranging existing tracks and con- 
Structing 330' additional trackage, loading plat- 


> 


Paying assessments covering sewe 
om ist to 10th Streets,  _ 


Constructing 75' extension to existing 321' wW.p, 


_—Fuller Company's spur near Ord and Jackson Sits, 


Construct 282' spur to serve the Pacific Furni- 


ring Jackson St. . 


A ae 
ture Company, 3rd_andoek streete—L< 
Improving driveways &iong team tracks a 
AVG.e, Hast Oakiand, and Melrose. 


A.F.E. OAKLAND, CALIFO NIA 

37-24 Construct extension to Melrose joint W.P.-S.P, 
Grill track 6780' from end of existing drill 
track easterly to west line of 80th Ave., and 


construct 104' spur conne ction to Victor Talking 


Retiring property to be soid ¢t 
Retiring two parcels of la 
Oakland. 


i 5# il with 1417 girder rail in min 
Hype" cnne. 6 nd freight hous e “tracks across Alice 


Street; extending freight house track #1 - 48 ft. 
easterly; freight house track #2 - 43 ft. easterly 


Paving track areas and assessment areas; also 
Sewer assessment areas on Alkce Street, Oakland, 
California. 


RIT At . A ae 
CAKLAND > CALIBE ORN IA . 


isjir owns ere * 
Raising grsede scrogs north 


1aLY, MP. & - Sta, 994-00). 


142. V5 18417) i n3. Gr 


2iévation o- 


Throwing 168 ft. of 
and extending same 


crane track 
Kennedy & 


fj I4a n 20+ = 5 
maqgison retire 


acea on Hes 
4 to @ point 
st tine of 25th Ave, 


portion 


crushed ; 


track area wit}! 


Purchasing 


under the Western pair; track and W.P.-§, 
Grill track at St - 173-24 ear 8lsi 


teplacing 66 track feet of 704 Rail with 1417 
Girder rail, and baving trask area on Montgome ry= 


Ward & Co's. spur crossing of E. 12th 3. 


OAKLAND CALIFORNIA (31) 
157-24 Relocating 200 ft. of existing 300 ft. Union Hide 


Company spur and extending same 200 ft. to serve 
Union Hide Company and others at 3rd & Alice St. 
Oakiand, Calif. 


Retiring property to be sold to Hamme r-Bray 


Com pany. 


Se SS ee OAKLAND CALIFORNIA 


170-24 Assessments for opening 52nd ave, between E. 10th 


2 


Ae 22.5" x 80' extension to present Wepot, re- 
arranging 850' of existing tracks end 750! addi- 


tional tracks 2 (Fruitvale), oe 
———_____410nal tracks at 
8=25 Constructing 2640! extension of joint WeP.-S.P, 
Drill Track, ta, 181-46 to 207 
together with105! spur 
Pipe Company tracke 


~86 near 92nq Aves 
connection to Lock JOint 


Constructing 45' extension to Xobingon Hardware 
Company spur to serve Madewell Mfg. Co. between 


25th and 26th Ave, _ 


OAKLAND CALIFORNIA (33 
Relocating 256' of Hall Warehouse Spur, and ex= 
tending same 347' to serve Lannom Bros. Mfg. Coe, 
Block 477 at 3rd and Adeline Streets, = 
29-25 Constructing 121! spur lead from H+Be to clear- 
ance point, connecting to Coast Manufacturing ang 


—_______Supply Vompany's track at 68th Ave, 
83-25 


OL") a0 6 


100-25 Constructing ang 
serve &. “. Anderson Yompany on Hast 12th St. 
between 41st and 42nd Aves. 


OAKLAND CALIFORNIA . 
ANY OAL LOR NTA 
Purchasing from the Western Union Tel. Co. 77 pole 


top cross-arms and 6 No. 9 copper wires along 
WeP.e right of way between Oak St. and 13th Ave. 


and, between ‘ruitvale “VS. and Melrose Tower, 
for signal Purposes; also, connecting up with 
existing sip 


157=25 


161-25 


f\ @i 
Vee twee 


20-26 


62-26 
63-26 


= OAKLAND CALIFORNIA (36) 
fiesdind and paving E, 12th St. Place, bet.E.12th 


a 


_and Fruitvale Ave, 


Purchase right-of-way for tean track Bele 9 


+ 


Construct team track and driveway bet, 8th and 


Ow? 


\2 fe 


__|Purchass/Poe teint | WPeSP drill track #2 _ 


85-26 


2 Magnetic flagmen, 23rd Ave and E 12th su chef 


Ss atdawoa lire a ~ 
ZLUO SLGOCwWalkKs JNIOnN 


161-26 _395' spur serving W.T. Rawleigh Co. 


3 
aves 


62-26 Assessments for ovenine East Sth Ste,between 8th & 14th 


2 


(Au tee fp A 
186-26 | Install approach locking on Sig,112 Li2-k 


3 26 atin rondemned 


7 


provide 


Construct 2 crossovers bet. W.P. main line and 
joint W.P.-S.P. drill track No. 1, Cine 


CALTFORNIS 


A483 


Pay 


East 12th St. ,1st Ave. & East 14th st, 
138-27 Pay W.P. proportion of assessment for im 
ord St. at Union St. 


Construct 256! extension 


WP. Proportion of assessments for 


improving | 


proving 


Adeline St. team track ‘ 


cost of 144! jJeadqd from 


"To «BS Pas 
serve Mutual] 


ots © = 
oOvores, Me 


OAKLAND, CALIFORNIA (39) 
175-27 145' lead from sw.point to clearance pt. to serve 
Pac.Tel.& Tel Co. off Melrose Drill Track No. A ke 


176-27 W.P. proportion of 123' lead from Sw.pt. to clear- 


ance pt. sbeiag Contractors !Machiness § Exchange, 


5-28 4 No. 12 Reynolds trucks with 3'x6! platform for 
use in Freight House. _ 


11-28 Extend 5 coach yd. tracks, total 258 feet, 
Storege track 460! _long “at Coach Yard, | 


59- 28 Fit new frt. office in Central Nat. Bk. Bldg, 
106-28 Install 2nd hand planer at Oakland Shops. 
116-28 WP propor. of assessments for opening & extending 
Fallon St. bet. lst & 6th Sts. 


OAKLAND, CALIFORNIA (40) 


Construct 179! extension to team track to connect 
with Tr. 10 at Alice St.bet. 3rd & 4th Sts., serve 


Western States Grocery Co. 


WP propor. of assessment for opening | & extending 
Russett St. from N.W. termination northwesterly 


to 50th Ave. 


175-28 (1,395: spur track near 85th Ave. & Russett Sta: 


bie ISOIVE Calif. 


182-28 Construct plank crossing & pave track area on 


Jones Ave. 


195-28 WP propor.of assessments for street work on E, 


8 Sth Ave, to BE. 12th se | 


209-28 « WP propor. of assessments for street work on Jones 
Ave. if 


QAKLAND, CALIFONIA (41) 


219-28 Grade & pave WP team track yd. at E. 8th St. & 
12th Ave ° 


222-28 Construct sidewalks fronting 


le wp 
+*5 LA 
8th St. & 12th Ave, 


property at East 


252-28 Relocate team tr.,renew 130" 75# rail with 141¢ 


girder rail & retire 96' of track E.8th & 12th kee 
244- 28 Purchase 4 #12 Re 
house, _ 


ynolds Trucks for use in Prt. 


2558' interchange to connect with tracks to be 
constructed by SP near lst & adeline Sts, 


OAKLAND, CALIF ORNTIA 
Covering the additional estima 


chasing right of way 


W.P. proportion of cost of constructing a 104! 
lead and capitalizing 50% of the cost of 1670! 


track constructed by G.B, Hengen off Melrose Drill 
Track No. l donated to The WP. RR, Co. 


OAKLAND, CALI* ORNIA (43) 


18-29 Constructing 130 ft. extension to team track to 
serve E.G,Buswell at llth Ave. and E. 8th St, 
Oakland,Calif. 

27-29 Improving carpet cleaning rack, Oakland, Calif. 

26-29 Replacing 144 track feet of 754 T-rail with 1414 


girder rail and paving track area across E.8th 
St. on spur serving Sperry Flour Co. 


Constructing 470' spur to serve , Unit ted Motors 


service Corporation at 14th Ave, and East 8th 
Constructing 18@' extension of spur track to 


serve Safeway Stores warehouse at northwest 
corner of 4th and Jackson Sts. 


OAKLAND, CALIFORNIA 
Paying W.P. R.R. Co. 


termination to Hast 7th St., Oakland, 


Installing oil macadam pavement in W.P. 98th Ave, 
team track yard, Oakland, Calif. 


W.P.-S.P.Jo 


oes ering 882 feet of connecting track to 
n 


t drill track No. 2 near 52nd Ave.,° 


Replacing 85# T-rail in 3491 feet of main track 
with 1417 girder rail and repaving track area wit 


asphaltic concrete on 3rd St. from @ast line of 
Harrison to the east line of Oak St. Oakland. 


1929 B.I, #33) 


OAKLAND, CALIFORNIA. (45) 
62-29 Installing 6200 S.H. 85-Lb. Tie Plates and 165 


tie rods in switch leads and curves. Oakland. 
1929 B.I. #34 ayd #35. 


hral- 
Drakes 


> Q al * 
t.i, Gomm, enera 


Constructing 50-ft. 


to spur serving 


Utah Coal Sales Agency Adeline Sts., 


Oakland, calif. 


Semin 


+ 
wo, 
verts 


A ee iin Cid aa a 2 
dDe6l1Nngs inste 


opening of 


tJ 


Tnatal 


ete 
wt e prop ort 
lead from 


3¢ Macaroni 


‘Cons tructi ng ro feet 


dustrial Spurs (09 Continent 


Cos Pkg. Co.) from switch 

_ Joint 2 2Fe-WePs meet to heel of frog; 
drill track na —2.4_Oalchane 
of three W.P. tracks 


et Third St. Oakland, Calir: 


RNIA 
RNIA 


b] 
+ng joint SP = wp. 


> Cots 


- ae 
waIITOrnia 


land 


Paying W.P. proportion of the cost of construct-— 


_ing 105 ft. lead from switch 


Yalif. Packing Company near 
_85th Ave. and Sussett St., Oakland, Calif + which 
is to be Sold to g, 


259=29 I idi 2s 0] Tt se f oxygen and 
S r?een ana 


connection to joint 
to serve Sutter Coo 
also lay 650! inner guard 


rail and in culverts under Wp 


1s 
Connection t 


249-29 | Paying Wi 


grading 


~~ 2 


L 
southeasterly 


City of Oakland 


vio 


(1930 Budget Item 


Oauc 


re) 


r=" 
7 


ne 
AAS 


rv 


22 
oo 


ase oO 


+. 
Pr to 
aout) 
woVUMuU Use 
ch 


D 

+ 

ul 
= 
£ 


{ AWstreti no 
Constructin; 


5 7 
car Drak 


Stenderd magnetic 


of oon Ave, Pi 


___ OAKLAND, CALIF, . | (53 ) 
Install automatic flagman at 85th Ave, > 


Purchasing land near Park Ave. and East 12th St, 


eeiit, 


Ave., Oakland, 


Construct spur track (210! from headblock to clear 
ance point and 288! from clearance point 
trk. paying W.P, propn. of 100! lead from 


block to clearance point, Drill Trk.#2 


iin ef 


u 


Sutter Cooperative Growers, at o4th Ave. Qekland 


wg 
] 


structin 
on 


am 


uy 


Be! 
ayptTiway 


Ayo 
V 


hee & 


PON 
LU 


"5 
Se! 


* 
= 
j 


—o- 


ry: 


concrete 


t 
} 
‘ 


zi 
} 
: 
5 


AWT 
44iu 


0) 


H.He D 


ve 


ser 


o 


OAKLAND , 
ft. spur 


and 
ail 


tntant chine 
BNCEP LOCK] 


ments for widening 
rd Ave. to 8th Ave, and ie 
LOth St. from 10th Ave, northwesterly, under 


W.P.proportion of assess 
of E.8th St. from 3 


Ordinance No, 4205 N.S, City of Oakland,Calif, 


. 
Pi 
ray ee 
Lue 


. 
4 


ol 


aeapnr 
Ser 


located—on nort 


in 


2 ° 
cj 


Lon 
‘o) 


10% ext 
CALGH 
v 


oport 


nr 
94 


nstruct 


Poin ees 


‘A 
VO 


OAKLAND, CALIF. (58) 
Pay WeP. propn. of cost of constructing 120! lead 
from switchpoint to clearance point off SP-wWP 


Joint Drill Track #1, and capitalize Industry 
Propn. 113! of track from clearance point to end 


of track, near 85th Ave. and Russett St. Oakland, 


_to serve Gordon Allen, Ltd, 


22 OAKLAND,’ CALIF NIA _(59) 
272-50 | Purchasing Lots 18, 19, 20 amd 21,Block 4, 
Kennedy Tract, (24th Ave. and East 12th St., 
Oakland, Calif... 
285-30 Install all planking over W 
Oakland has extend width of stree 


fvenue, Oakland, 
$< nnn 
Install oil filled interlockin 


stuffing boxes from Melrose Tower 


East 10th St. Oakland,Calif. 


Soot ets OAKLAND, 
Install two crossing 
guard rail through crossings; 
|} install plank crossing £ full 


Street and 53rd Ave., 


Drill Track No, 1, 92nd 


(60) 


inner 


OAKIAND, CALIFORNIA (61) 
Pay W.P. R.ReCOs proportion of the cost of 


installing additional interlocking equipment 
and rearranging 5P-WP Clinton Interlocking 


Tower at 7th Street and 7th Avenue, Oakland, 


139=31 


Constructing 200! extension to spur track on 
4th Street between Jackson and Alice Streets, 


131-31 


Saavhaucinue and inst: lling additional material 
in WP-SP interlocking plant (Melrose Tower #9) 
in Oakland, Calif, 


141-31 


OAKLAND, CALIFORNIA (62) 
Paying wp propn. of assessments for grading, pav- 
ing and curbing portions of E. 8th and E, 10th 
Sts., 3rd, Sth, 6th and 7th Avese in City of 


Oaklend, under Resolution of Intention No. 47768 


N.S. of December 22, 1930, 
a z eee caaeineeninanshicad see 
Paying wP propn, of cost of 


° 
ing additional material in WP - sp Interlocking 
Plent, Magnolia Tower No. 12, at Oakland, Calif, 


Construct 194 ft, spur track lead serving pro- 
posed location Hammer=Bray Co, near 105th Ave., 


Oakland Calff oe ac at a aes Sg Fre & 


OAKLAN 
Pp 


ve ‘ oe a ”~ 
—#= : J : assessmen 


proving E, 10th s = ova 


Paying 


OAKLAND, CALIFORNIA (64) 


160-31 Pay WP propn. of cost of rearranging & install- 


10-32 


ing additional material in WPp-SP Interlocking 


Plant, Oakland Tower No. 13 (Peralta St. 


oY cia tor oral Genk toes form wit . Angling 
at the near 45th Ave. F. 


Transfer depreciated value of Ford Station wagon 


from N.C.E. to Engineering Dept. field party, 


_ Oakland, Calif. 


Peay WP propn, of assessments for widening of 


Russett St. from Jones Ave. to 105th Ave. and 


widen Hortense Ave. from 105th Ave. to the 


Southeastern boundary line of City of 


akland 


OAKLAND, CALIFORNIA (65) 
Retire land condemned by the City of Oakland, 
in connection with the opening of Russett St. 
from Jones Ave. to 105th Ave. and opening of 
Hortense Ave. from 105th Avenue to Oakland 


City Limits, Oakland California. 


Exchange of property situated easterly of the 


east line of Fallon Street, near Third Street, 
Oakland, California, between the Western 


Pacific Railroad Company and the Standard 


Transfer value of portions of W.P. property 


in the City of Oakland, from carrier to non- 
arrier property. 


OAKLAND 


Construct new connecting 
tracks of The Western Pacifi 


2 Tj 


and Souther cific eee near First 


Cons truct 10'x150! covered frame & corr, iron 
platform with 10'x15! office, sewer and water 


facilities, oil macadam pavement, relocate track 
#4, install bumper ani retire 155 feet of track 


#23; transfer property to non-carrier accounts, 
mm 
*hird and Madison Streets, Oakland. 


iS OAKLAND, CALIFORNIA (67) 
Constructing solid plank crossing (No, 4=5,75=<C)} 
at grade on Middle Harbor Road across W.P. - S.P,. 
interchange track, near Adeline Street, 
Oakland ,Calif,G.te2t Las Bon g/00-aye 197 30- 

G=12=35 Retiring land located at Adeline Stréet and 

Middle Harbor Road, Oakland Terminal, sold to 
City of Oakland, Calif 
Construct spur 105 feet to clearance point, off 
Melrose Drill Track No, 1, to serve Standard 
Brands of Calif. at 98th Ave., Oakland, Calif, 
Retire from Investment Accts, all expenditures 


made in connection with Union Belt Line at Osk- 
land which I.€.C. has denited W.P. the right to 
purchase, 


OAKLAND, CALTPORNTIA (68) 
Install 5 crossing Signs at Oakland and 2 crossing 
Signs at Stockton, Z 


G=9~54 


) 


ast 12th Stree 


40-54 Replace gravity lever locks with force-down 


lever locks at Interlocking Tower No. 9, Oakland, 
Interlocking Tower No. 8, Niles. 


OAKLAND, CALTR. (Sas 


Retire 50!x300! frame and corrugated iron whse,. 


on pile foundation, with 8'x300! frame plat- 
form and automatic sprinkler system in building 
Foot of Adeline St., Oakland, Calif, 


>?) 


Transfer value of portions of W.P. property on 
main line and branch lines from carrier to non= 
carrier property, between W.P, Mole and the 
Calif.-Nevada State Line, 

Install standard ma 


; 
asnetic 


OAKLAND CALIFORNIA Ee 
1=35 Construct 12'X32! motor car house near 42nq 


Ave. and East lOth St., Oakland, Calif, 
11-55 Purchase one Chevrolet Standard Sedan for use of 
_____Traffie Dept. at Oakland, Calif, ci 
C7255 Retire one Chevrolet coach used by Traffic | 
Dept. at Oskiand, Calif, 


> 


air W@ a Oe TOLL 


Crossing No. 4-12,6, 85th Avenue, Oakland, Calif 


> nN Cal 
Y At nate Gnd Dak yg, Nh ele Lg 


erly of main line & ex- 


__tending 800! westerly from the west—line of—98th—— 
Ave. to spur track serving Standard Brands of | 
California, Oakland, % 


OAKLAND, CALIFORNIA (71) 
ee nt LD 


Recording the exchange of property between The 
Western Pacific Railroad Company and Heafey-Moore 
Company along East 8th Street between 9th and llth 


Avenues, Oakland, 

92-55 Construct 190! crossover between main line and 
Track No. 1, west of Adeline Street, Oakland, Calif; 

C-47=55 Retire from Investment Acct. value of watchman's 
house and crossing gates which are no longer in 
existence, at 23rd Avenue, Oaklmd, Calif, 

C-65=35 Retire distant signals and approach locking; 
relocate derails and W.P, home signals at Inter- 
locking Tower No, 13, Peralta St 


> Oakland, Calir, © 


OAKLAND, CALIF, (73) 
C-3=36 Retire W.P. frame buildings located at 1104-1114 


25rd Ave, and 2310=2314 Railroad Ave., Oakland, 
sold to R. G. Hiscox Lumber Co, 


Install facilities for battery charging and air 
conditioning equipment on W.P, passenger trains, 
at S.P, West Oakland Yard, 


7 4 


Chevrolet standard coupe 
8 


Additional cost of land from SR&D during years 
1908,1909 and 1910 at Oakland in Mile 18 
Purchase Ford V-8 station wagon for use by Eng.De 


Lay 2" asphalt pavement On portion of team track 
driveway on East 10th betw.High and 44th St, 


OAKLAND, CALIF. (74) 
C 27-36 Retire Chevrolet Coupe formerly used by Indus. Clk 


C 29-36 Retire Ford ststion wagon used by Engr.Dept,. 


116<3 Transf.from Ca to Non-Carrier and 


151-36 


156-36 
11-37 


OAKLAND, CALIFORNIA (75) 
Install guard rail at 29th Avé.crossing of spur 


track serving Montgomery Ward & Go, 

Rail change on 12th Street C2 LI PP va Vis. < 
Enlerge frt.office and move partitions in freight 
depot at Third and Harrison Sts. : 


125-37 Replace WP-Sp cressing frog with solid manganese 


crossing and renew 155 lin. ft, 85# with 100# rail 


at 105th Avenue, 
Retire westerly two units of SP-WP manganese cross 
ing and replace with 141# girder rail at 3rd and 
Webster Streets 

Capitalize cost of property acquired from Reilway 
Equipment Co.Ltd, fronting on 7th St. between 
Kirkham and Union Streets 


OAKLAND, CALIFORNIA (76) 
150-57 Replace 85# built-up crossing "A" with 6Y solid 
manganese crossing,WP main line and SP switching 
lead, at First and Chestnut Streets 
Install drainage system for WP-SP crossing "A" 
at First and Chestnut Streets 
C-51-37RP Oakland Roundhouse, Retire Worthington 74" x 6" 
x 10" Boiler Washout Pump, Serial No. 35321, at 


Oakland Roundhouse. 
i77-37 Oaklard, Applying 2" asphaltic wearing surface, 
raising track and renewing ties in team track 


at first and Adeline Street, Oakland, California” 


260-37 


102-38 


OAKLAND, CALI#ORNIA (77 ) 
Capitalize cost of acquiring the following 
structures, etc.: Office 15'x16' frame building 
with concrete floor Shed #1 25'!x27! frame buildings 
Shed #2 28!x31! and 24'x33! frame shed with tar 
paper roof. Shed 43 29'x29! frame building with 
tar paper roof, Located at First and Adeline 
Streets, Oakland, California 


Extend Track No. 5 - 12 feet and rebuild automobile 
ramp at 3rd and Alice Streets. 
Install D.C. controls and circuits for automatic 


flagman at Third & Webster Sts. 


(78) 


128-38RP To purchase one se rs omotive. cleaner. 
156-58 Constructing spur track 


at 8th Avenue and East 8th Street to serve 


Emilia A. Belgranoe 
Oakland, Calif. - Installing a ringing gong on 
post adjacent to W.P. tracks at 25 rd Avenue. 


Install three gas heating units complete 
Transite flues in W.P. freight office at 


Jarrison Streets 


__OAKLAND, CALIFORNIA (79 


Rasa iae semaphore type signal #23 with search- 
light signal at W.P.-S.P. Clinton St. Interlocker. * 
Constructing 70-foot spur track extension to Emilia 


A. Belgrano spur between 7th Ave. and Park Way. 
11 push button control cirduits at 29th Ave. 


road crossing. 

Installing five patent chimneys to replace stove 
pipes in Yard Office, 

Replace two easterly WP-IER 854 built-up with 100# 


manganese crossings, M.P. 7.75. (Clinton). 
Install corrugated metal pipe extensions to two 
culverts located in Oakland, Calif., as follows: 
At 70th Ave and San Leandro St. 24" x 18.7! exten- 


sion Culvert 11.87. 
At Tist Ave and San Leandro St. 36" x 18.7' exten- 
sion Culvert 11.92. 


id 


(80) 


OAKLAND, CALIFORNIA 
System - Purchase International station wagon 


AFE 
134-39 


~ 


for use of Engineering Department. 
C-25-39 System - Retiring Ford station wagon No.A-348761§ 
used by Commissary Department at Oakland, Cal. ~- 


147-39 Construct 100 foot extension to spur track to 


serve T. Robinson. 
C-40-39 Retire 194.2-foot spur off team track near 
1b 105th Avenue, serving Hammer-Bray Company 
z : Gi pg@aced BaLt vebiter revel + 
181-39 Gon Struct 5' extension to frtshouse lead, in- 
stall joint WP-SP 100# double track crossing 
over SP spur and retire old crossing, etc. 
C-67-39-Retire WE ppn. of 4 corr.metal culverts and in- 
stall extension to corr.metal culvert at MP 
10.98 


AFE 
184-359 


186-359 


OAKLAND, CALIFORNIA (81) 


Provide stationery storeroom facilities in 
passenger depot, Srd and Washington Streets. 
Drill 2 - 16" wells at southwest corner of 3rd 
and Union Streets, install 2 turbine pumps and 
1 booster pump, install surge tank and pressure 


tank, construct pump house and fencing, lay 1015 


ft. of 8" pipe line to connect with existing W. = 
water main near lst and Adeline Sts. 


Purchase one Ford De Luxe Fordor Sedan for use 


of Traffic Department at Oakland, Calif. 
Retire one Chevrolet four-door sedan used by 
Traffic Department et Oakland, Calif. 


Capitalize value of furniture ‘moved from 
Milwaukee and Cleveland. 


OAKLAND, CALIFORNIA (82) 


Construct frame warehouse, retire frame platform 


and portion of track No. 7 and 8 on Third Street 
between Alice and Jackson, also construct auto 
unloading platform at Third and Harrison Street.° 
Install rotary oit burners with appurtenant 
controls in stationary boilers 

Extend joint WP-SP drill track #2 and construct 
spur to serve Walstad Cabinet Shop, 66th Ave. , 
Construct 3686! passing track bet 54th & 66th Aves 
extend plank crossing and install two flashing 
light signals at Seminary Ave; widen Bridge #11.07 
retire 362 foot Kohler spur and construct new 

200 foot spur near 66th Avenue. 


OAKLAND, CALIFORNIA (83) 
Construct 128! lead track from switch point to 
clearance point off Melrose Drill Track No. 1 at 
8lst Ave, serving Loose-Wiles Biscuit Company. »* 

n Pacific's proportion of cost of 


Paying Wester 
lead track from headblock to 


constructing 103! 
clearance point off the easterly Hengen lead off 


Melrose Drill Track No. 1, east of 8lst Ave, 


to serve Pacific Can Company. 


156-40 Purchase Chevrolet Master Deluxe Coupe for use of 


industry clerk. 
C-41-40 Retire Chevrolet Coupe, 


clerk. 
Miscellaneous machine tools & 


formerly used by industry 


appliances. 


OAKLAND, CALIFORNIA (84) 
35-41 Paving team track driveway on East 10th Street 


and 42nd Avenue. 


nstall four pedestrian crossing gates with 
e of woven wire wing fences at grade 
: CANCELLED 
rossing, 25rd Avenue. 
83-41 Purchase Chevrolet special Beluxe sedan for use 
of Traffic Department. 


C-14-41 Retire one Chevrolet Master Sedan used by 
Traffic Department. 


102-41 Install two pedestrian crossing cates on South 
side of main track, and @ sideWalk arms on exist 
ing North vehicular gates; also 150' of woven 
wire wing fences at grade Xing 23rd Ave. 


OAKLAND, CALIFORNIA 


: . Soe __(85 


C-32-41 Retire W.P. proportion of S.P. electric train 


distant approach signals and approach locking 
device ut Melrose Interlocking Tower No. 9, 
Oakland, Calif. 

149-41 Gonstruct 131! westerly extension to “"Maedewell" 
spur at 25th Ave. nerr East 12th Street, to 
serve Lincoln Lumber Co. 

G-37-41 Retire Interlocking Tower No. ll, and replace 
westerly two units of S.P.-W.Pe manganese Cross@~ 
ing with 141-1b. girder rail at 3rd_& Webster Sts 

183-41 Raise end rebuild pilot house and install 
indicating telegraph on Tug “Hercules”. | 

2-42 Construct 493! westerly extension to existing spur 
at Union and lst St. serving Moore Dry Dock Co. 


TT  ————<—<—_——<<<$——————————————— 


LEE. a OAKLAND, CALIF, _ (86) _ 
C-52-41 Retire WP-SP crossing frog and WP dwarf signals 


_ Nos. 3 end 25, and derails Nos. 14 and 15, on 
SP track at Peralta St., Interlocker No. 15, 
C-55—41 Retire five various machine tools from Oakland 
____ roundhouse, 
0-42-42 Retire Bement 1100-lb. steam hammer at round- 
house (To be installed at Elko, Nevada.) 
Construct 610! extension to spur track serving 


Moore Dry Dock Co. 


Replace two WP-SP 85# builtup crossing frogs "5B" 
& "c" with 6" solid manganese crossings, and 
extend drainage system 1st and Chestnut Sts. 


' OAKLAND, CALIF, (87) 


69-42 Construct 15! extension to spur track at East 10th 


St. & 43rd Ave. to serve Gould Grain & Milling Co. 
C-13-42 Retire crossover No. 1 between tracks 6 and 7 
WP. Mole ° 


3 


211-41 Purchese 


OAKLAND, CALIF. _ ; (88) 


———— eee 


Construct 190-foot crossover between main line 
and Track No. 1, located west of Adeline St. 

Pay WP proportion of cost of construction of 114! 
spur from headblock to elearance point off Melrose 
Grill track No. 2, to serve Continental Can CO. 


near 57th Ave. 


Retire following structures, etc. 


rat 


Office 15'x16! frame building with concrete floor, 


frame building with tar 


CALIFORNIA 


od ~ + 
LICEt 


fr 


Install three=- mono rail chain hoist in freigh 


} = 
nouse 6 wre 


‘lepminale 


OAKLAND 


K LA? TT. 7TH 


339214 


Construct 1351! jdditional interchan 


i Adeline Sts. 


Plymouth 1941 four-door 
Traffic Dept. 
243-42 Construct 2199.2 lin. feet of track Noe 40 and 
tire 2275! spur track serving CeASmith Lumber 
at W.P.Terminal.e 


1x12! toilet building with 


~ 


r women employees, r 


CAT.TR 
CALI?’. 


property by condemnation to U.S.Governmen 


Replace 80-ft. deck girder type turntable with con- 
tinuous 110-ft. type turntable and pit; Retire 15 
trk. ft. trks.1-to 8, inc., Garden trks. 1-to 3 


ince, Stub trke, turntable leau trks. 9 and 10-, 


= trks. 1 to 3 inc., and 80 lin.ft. oil house 
rk. 


Pe ratte 
AGELINE StSe, 


OAKLAND, CALIF. _ (85) 


108- -43 capitalize value of 12' X 12! frame switchmens' 


building and construct 12! X Bit frame extn. to 


Sa ___switchmen's- bldg. at Yard Terminal.— 


247-42 


Replacing 4648 Lin.¥t. 1417 girder rail with hn 4450, 
lin.eft. of 159 and 198 lin.ft. of 174# gi irder rail, 
renew ties, ballest and-repave track area in- ora St 
between Filbert & Webster Sts. 


43 Constre 10 lin.ft. extn. to spur serving Globe Will- 


ing Co. on ord St. between Castro and Grove Sts. 


E-3* Asphaltic “Conerete Paving 

to commissary bldg., install 
“With conn. to city sewer at—_s,E.corner— 
Willow Sts. aes 


Constr. 2, 10x16" frame bldgs. (Bldg. #11 Tool 
house and Bldg. #12 Repair shop) to serve B&B Dept 


a oe het tre ieee frame store house at We-Moie. 


OAKLAND, CALIFORNIA (84) 
1352-43 Constr. Macadam Roadway with 16* crown to Western Pac,Mole 


141-43 Extending Gantry Crane Track ah Connect Cudahay Track 
with spur south ot fimgisth e Ai/Srd & Igcksan Sts. 
FLAS} es 
142-43 Constr. 10? X 16* Fram Bldg. to serve Car Checkers at Mole 


O-291 Replacing 1386 lin.ft. of SH 60# with SH 854 rail 
in Tracks 2.& 3, Oakland Terminal. 


166-43 Cutting Westerly half of Hammer=Bray Co. spub brk. 
Relocating ‘ortion of same, Extending Trk. 25 Ft. 
Fasterly, Installing Addtl. Turnout and connecting 
with Westerly end of Pass'g.Trk, near 26th Ave.12st 


ts it a 7a i 5 Se > a aig 
Nie tinae 4s + iv? ; . ‘ ‘ 


Aan 2 Mmmontirc 


: - 1.4 ern ta 
a+ 4-4, 


AxTS Tc ane + e Fru iP } é 


193-43 New SweLead #2,3045! long; 5 new crossovers, total 
length 890!,lengthen 5 trks; total of 210!; Retire 
2 Xovers and 2501 of other Trks; Shift 4070! of Trk. 
Take up and reley 170! of Trk. & 10 Turnouts, Term.Y¢ 


OAKLAND, CALIFORNIA (85) 


c=25-45 Retire WP-SP CO. Interlocker & Tower wo. 10: (Ciin= 


204-45 
9-44 
194-43 


195-43 


ton Tower) and pay western pacific proportion for 
installing pipe connected Hand Operated peraiis on 
Se Pe COs Tracks and rearrange existing circuits t 
provide protection to Trains passing over crossing 
at MePe TeSe 

Constr. 10'xX16! Std.Frame Oil House to 


serve Main- 
tenance of Way Dept. at 1st & Adeline Sts 


Constr. 15 xX 20° Frame Extn. to W.P.Commissary 


Kitchen at Pacific & willow Sts. 

Constr. 40 X 245* Frame & Corrug. Iron Whse. Shift- 
ing 4th St. Lead Trk. and rearrange other Trkg. to 
serve new bldg. at 4th & Oak Sts. 

Constr. 74°X295'X22" Frame & Corrug. Iron Whse; 
Constr. 488° Spur Track to serve Whse; Retire 1041' 
Team Trk. and 489* Conn. Trk. with Key System, 10th 


St. and 42nd Ave. 


OAKLAND, CALIFORNIA (86) 


office Furniture and Equipment. Period January 1 


to December 31, 1943 incl. 


Construct passing track to hold 49 cars east of _ 
Fallon Ste am cmnecting with North Track at 3rd 
St.3 Extend 4th St. lead; Construct_new crossover; 
Purchase additional right-of-way and construct 6 
15* span trestles, M.P. 7.41. 

Install 11,390 sq. ft. of 6" concrete floor in 


Roundhouse, 


CALIFORNIA (87 ) 
Construct 220! westerly extension to spur tEe ick 
3rd St., west of Union S ry 
Dock Company. 
86-44 Construct 16'x6' frame & stucco addition to station 
assenger depot milding at 3rd & 


serve Moore 


ery store room in 0 
fashingtm Sts. 


8-44Retire 6 track feet of storage tra & 48 track feet 


of rip track & shift 670° of track e Terminal 
it sana ca 


Oise n+ eoalk nA fD AAA . L m4 


Purchase one new Podge Model 1944-wra, 14 
heavy 


OAKLAND, CALIFORNIA (89) 

0-37-43 Retire Two WP-SP RR Grossing Frogs,Retire existing 

Interlocking Plant (Except Bldg.); account Retire- 

ment of two SP Trks. and Reinstate Portion of Tn- 

terlocker under modified layout at Peralta Street 

Interlocking Tower No. 15. 

Constructi 

foundations 


located at 


Replacing 7,04 lin. ft. of 141 lb. girder rail 
with 7,594 lin. ft. of 159 1b. girder rail; renew 
ties, ballast and repave track area in Third ste, 
between Filbert and Harrison Ste, Oakland, Calif. 

@-342-C8 Installing public address system at passenger depot 
at rd and Washington street a 


_and acetylene out= 


(90) 


7 4 +> _- c\Y a us ™ vn 
iprove ine! : 1G LEeravtio! in women 
, ond 


Replace 82501 lin.ft. 75# rail and 7 turnouts with 
854 SH rail in Boat yard Trks. 35,4, 


i A Sap 1 See 
er 4 tracks at Ol1E.s 


Constructing 381-foot Extension to WePeFuller 
Company Spur at Third and Madison Streets, westerl 
to serve john Morrell Co. at Third and jackson 
Streets, Oakland, California. | 


Installing Two steam coils and Cranes for yeating 
Tank Gar Fuel 011 at We Pe Mole, Oakland. 


Pay WePe Ppn. cost construct 89! Jt. WP-SP track 


from sp to Rofw off west Hengen Lead trk off Mel- 
rose Driil trk. #1 to serve Parr Soap Co. 


5,6,9 and 10, 


kiand, Cali-« 


OAKLAND, CALIFORNIA (93) 
Construct 1728 lin. ft. of 18" and 12" corrugated 
metal pipe drainage system with five concrete drop 
inlets in Terminal Yard. 
0-360 Pay WPRR proportion of cost 


nals at derails on SP trks. 


4145 Constr. 221.5" easterly extn. to Crane Spur; constr 
driveway to serve for Icing Cars; replace 851 lin. 
ft. SH 85# rail with SH 112# rail in existing por- 
tion of Crane Spur, Terminal yard, ft. Adeline St. 

0-368 


installing light sig- 
Clinton Intlk. Tower 


Install automobile parking Area, north of Round H. 
at Yard Terminal. 


0-375 Install shelving 


Pacific 
75-45 


mic Noe 
LPrKS. NOS. 


Installing one new 2 H.P. Copeland refrigeration 
unit, relocate present refrigeration unit and in- 


stall both refrigeration units in a lean to 
housing together with all necessary piping at th 
southerly end of W.P. Commissary Bldg at Pacific 
and Willow streets. 

G=20-45 ret. WP=-Key System Tract.Co. 4-unit crossing frog 


at 3rd & Washington sts. 


Se oe 
sro 76 feet of connect 


L€ IL A 
Mw Ip P=] _ - . 2 
[rac 2 HS Se or 


to vroposed property doun 


Constructing 10:x29! timber and earth fill un- 
loading ramp, retire 50 track feet of spur 
track, relocate 200 lin. feet of spur track at 
19th Ave. team track yard, Oakland, Calif. 
purchase Lots 4 3 5 in Block 481 located on yorth 
side of 3rd st between myrtle & Filbert Ste Pur- 
chase Lot 9 Block 455 on south side of Pacific 


street near Willow Streets, Oakland, Calif. from 


Standard Realty and Development Company. 


OAKLAND, CALIFORNTA (96) 
0-392 Install drinking fountain at freight shed, 3rd 
and Alice Sts. 


rT = rt mi . 
\=- -Or § str Ct Let 4 Sy Lt a | aE . 
21 Tap 
1 ~~ At > 
; 
176-45 tnstall blow-down drainage syste Ss. in vicinity 
. =o i} ALY 
of oil and water colums at oaklanc ard, 240 


Lin. fb. 


183-45 Constructing 105 foot lead track (Head block 
to clearance point) off Melrose Drill Track 


No. 1 at 90th Ave. and San Leandro Street, 
to serve Lincoln Lumber Company 


——————— 


102-44 


OAKLAND, CALIFORNIA (98) 
Convert former passenger ferry slip to freight 
car barge ferry slip, install new transfer apron, 
redrive portion of spring line, retire concourse, 


construct 5,323 lineal feet of additional track, 
take up and relay 1,789 feet of present tracks, 


shift 1,574 feet of existing track, replace five 
no. 10 turnouts with No. 7 turnouts, all at WP Mole 


sieges geri : 
Relocating and che - 147 v3 +3 Sov of n 
a g and change WG 141 : 


a. 


OAKLAND, CALIFORNIA (99) 


54-46 Replace 1,455 track feet of 1414 Girder Rail with 


159# Girder Rail; renew Ties, Ballast and repave 


Track area in Third Street, between Harrison and 
Oak Streets, Oakland, California. 


2 IP 
i~™ 
Mo 


le 
l\Ce 


Cities Asbestos Company located at Fifth Avenue 
and WP TrackSe 


Installing additional Teletype Circuit Instruments 


Constr. 38'x40! Office addition to the Westerly end 
of Western Pacific Warehouse, serving Merchant 
Shipper's Assoc. at 4th & Madison Stse 


OAKLAND, CALIFORNIA (100) 
Constr. 142-ft. Joint W.P.-S.P. Turnout from 
Head Block to Clearance Point, and 458' Track 
from Clearance Point to end of track all off Mel- 
rose Drill Track No. 1 near 92nd Ave & Sgn Leandro 
Street to serve Pacific Pipe Company. 
69-46 —_ Gonstructng 335! Spur Track to serve United States 
Plywood Corporation at Third & Brush Sts. 
0-429-0E Replacing 190 Track feet of 65# with 854 Rail 
in Passing Track and exchanging 110? Track Feet 
o f 85# in Team Track with 657 Rail from Passing 
Track - near 105th Avenue 


Constructing 485 foot Spur Track to serve Dray- 
age Service Corporation at 3rd & Union Sts. 


OAKLAND, CALIFORNIA. (101) 


Constructing 2,375 ft. Extension to WP-SP Joint 
Drill Track No. 1 and construct Turnout from 


Switch Point to clearance point off Drill Track 


No» 1-and 140’ Track from Clearance Point to end 
of Track to serve M.A. Barr, construct turnout 
from Switch Point to clearance Point off Drill 


Track No. 1 and 490 ft. Track from clearance point 
to end of Track to serve Butler Packing Company - 


construct 190 foot crossover between Drill No. 1 
and Team Track; retire 190 ft. of Team Track Spur 


and Magnetic Flagman, all between Jones Ave 105 Ave 
Constructing 25*-6"%108' covered Concrete Plat- 


form with 32°x37'-9" concrete ramp at one end and 
pave area between end of Ramp and East Line of contd 


OAKLAND, CALIFORNIA. 
75-46 Cont*d Fruitvale Aves Retire 65 lin. ft. 
track, retire 65 lin. ft. of concrete curb 
3,704 sq. ft. of Asphaltice concrete 
Fruitvale Ave. Team Track Yard. 


Paying WP 


205 foot 


0 erated Poy wer 


Constructing 
of 34" underg 


fF FLW ws +3 
ft, of 13" with 2" overhead steam kine to serve 
tank car cleaning plant at roundhouse, 


144-246 Construct’ 


of vronerty 


Tanrhonr Roasd 


S33 nn? 
abit ah te =? 


nithout 


166-46 Install 8" Sheffield Oil Crane and relocate exist 
ing 6" oil crane at Roundhouse, Oakland,Calif. 
(Item 27 - 1946 Budget) 

133-46 Install mtrack driveway to serve 


between Jackson & 
included in 


1947 Budget 
Ly / ~ 5 ‘4 


C-$10-47 Retire 376 lin. ft. of track from 85 th Ave. 


easterly near San Leandro Blvd. Oakland,Calif. 
formerly serving Calif. Packing Corp. 

Purchase four 1947 Ford V-8 1/2 ton pickup trucks 
to serve Signal Maintainers at Oakland,Niles, 
Stockton & Sacramento. - item 62 - 1947 budget. 


(105) 
Construct 26'x41’ comerete end door mloading ramp. 
Retire 24' of track No. 1 and 28' of Track No. 2, 
all at 4th & Madison Sts., Oakland,Calif.(N,t 
included in 1947 Budget) 


Purchase one 6hevrolet 1947 Model Fleet Line 4-doo 
Sedan for use of General Agt., Oakland, Not 


included 1947 Budget) 

Purch ase 4 Lewis-Shepard Model H,P..60 - Lift 
Pallet Trucks for use in Frt. House at Oakland, 
San Jose, Stockton and Sacramento, California 
(Not included 1947 Budget) 


Rehabilitiate underfoot conditions at various 


locations along tracks, Oakland, San Jose, Stock- 
ton, Sacto. (Not included 1947 Buwi get) 


Pay WP proportion of cost of constructing 85° spur 
track from head block to clearance point to serve 
East Bay Iron & Metal Company's 175° spur from 


Clearance Point to end, taking off of 69th Ave. 
Lead out of Melrose Drill Track No. 1 at 69th ave. 
& Snell St., Oakland,Calif. 
C-29-47 Retire portion of WP property between WP trks. 
and East 12th St. near 29th Ave. Oakland, 
01d to Household Products Co. (Retirement with- 
out replacement - not included 1947 Budget) 


110-47 


104-47 


100-47 


OAKLAND, CALIF. (107) 


Pay WP proportion of cost of constructing 117! 
spur track from head block to clearance point to 
serve Mother's Cake & Cookie Company'*s 512° spur 


from clearance point toend, taking off of 
easterly Hengen Lead out of Melrose Drill Track 
#1 at 81st Ave. Oaklang (Not included 1947 Budget) 


Construct 260' spur track at 29th Ave. & East 12th 
St. Oakland, t serve Household Products Co. 

(Not included 1947 Budget) 

Construct 413' spur track to serve Rene Gaubert 
(Nash Kelvinator Sales Corp.) at 23rd Ave.& East 
12th St. Oakland (Not included 1947 Budget) 


105=47 


OAKLAND, CALIF. (108) 


C-26-47 Retire one American “KRON" springless, dormant 
dial scale & concrete scale pit at W.P. Mole, 
Oakland, “Yalif.(retirement without replacement) 
Purchase one 1947 Model Wek21 Dodge l-ton Truck, 
including 4-speed transmission, DL Cab, Air 
Cleaner, Filter and spare tube & tire to serve 


new Diesel Yd. at Terminal in Oakland,Calif. 
(Not included 1947 Budget) 
Retire portion of WP Lots in Blk.3, Kennedy Tract 


23rd dave. & E. 12th St. sold to Simplex Wrapping 
Machine Co. (Rene Gaubert) Retirement without 
replacement - not included 1947 budget) 


OAXLAN 
gains dell 
to serve Jewel Tea Co. 


(Wat $7112) a Ff 
neluded 194% 


\ NOU 


579° spur from 


asterly Hengen 


st Ave. (Not 


161-47 


166-47 


C-47-47 


(110) 
Construct 12'x26'8" steelox garage Bidg. 109, 
Part 34-1947 Budget) (Other garages constructed 
at Portola,Sacto., and Stockton(Items 26, 27 and 
Part Item 34 - 1947 Budget) 


Construct 460' spur track to serve Gerber Prod. 
Co. near 98th Ave., Oakland (Not included 1947 


Budget) 

Construct 420* team track on WP property at 1st 
& Union Sts., Oakland (Not included 1947 budget) 
Purchase Chevrolet 1947 Fleetline (4-door)} Sedar 
for use of Traffic Dept. Oakland System. (Not 
included 1947 Budget) 


Retire Model 1941 Chevrolet Deluxe (4-door) Sedan 
used by General Agt. Oakland, Systen. 


THN RNI A 


10th Ax 
me. LU AVC es 


+ ran aremen 
Ouv a ZS ae SA ae ad 


‘tetire 85* of team track & shift remainder of 
team track to serve S.B.L.Spanggord, at 19th 
Ave. (Retirement without replacement - not in- 


cluded in 1947 Budget) 


OAKLAND, CALIFORNIA (112) 


a 
ing 84' spur 


Pay WP propn. of cost of constru 


at 
track from head block to clearance point to serve 


Blue Bird Potato Chips,Ins. 190° s; 


e point to end, taking off easterly 
ead out of Melrose Drill Track No. 1 


LL 
at 81st Ave., Oakland (Not included 1947 Budget) 


Purchase small tools, appurtenances & appliances 
and’ make shop-made tools for various points in 
Calif. Oakland, Stockton, Sacto. Shops & Oroville 


& Portola (Part of Item 92 - 1947 Budget} 


OAKLAND, CALIFORNIA (113) 


Construct 429.6" spur track off Adeline St. lead 
track near lst & Union Sts., Oakland, to serve 
Motor Transport Terminals, Inc. (Not included 
1947 Budget) 

Construct 141' 


IA 


Construct 218" spur track, replace 62-1/2trk. ft. 
of 141# with 159# rail in passing track thru 
turnout at Thtrd and Castro Sts., Oakland, to 
serve M. Marsicano (Borden Cheese Co.) (Not 


included 1947 Budget) 


AKLAND, CALIFORNIA (14) 
Retire 1941 Plymouth Deluxe (4-dpor) Sedan used 
by Passenger Traffic Dept. System. 


Model 1948 Ford 4-door sedan for 


Purchase one 
(Not included 


Pass.Traffic Dept.Oakland System. 


1948 Budget) 
Purchase 1948 Chevrolet "Stylemaster™ 4-door 
Sedan for use of Terminal Train Master, Oakland - 


System (Not included 1948 Budget) 

Purchase 6 gutos. andone Ford pickup truck for 

use of WP Station Employes (4 Oakland, 1 Stockton 

2 Sacramento) System. (Item 74 - 1948 Budget) 
Purchase additional right of way at 22nd Ave. & East 
j2th St. Oakland, Calif.(Not included 1948 Budget ) 


OAKLAND, CALIFORNIA (115) 
Retire portions of WP prop. in Blk.3,Kennedy 
Tract, at So.W. corner of E.12th St. & Miller 
Ave. and 1/2 interest of 75' strip, formerly a 
portion of Miller Ave. Oakland,Calif. sold to 
Western Door & Sash Co. 


Retire 7 Nash autos (2 sedans Sacto., 1 sedan 


Stockton, 4 sedans Oakland, System. 
Retire 5241 sq. ft. of WP property located at 


2ist & E. 12th St. sold to Wm. P. Carmody 


(Retirement without replacdment - not imluded 
1948 Budget) 

Construct 4924 spur track at 22nd Ave. & E. 
12th St. to serve The Dallman Supply Co. 

(Not included 1948 Budget) 


AKLAND, CALIFORNIA (116) 


B1-F152, 1948 Budge 1-1/2 ton 
use of Section Gang, Oakland, 
1948 Budget) 
serve A.J.Mazurette 
& Lbr. Co. ie 
1948 Budget 


5 


247-47 


one 
ommis 


chuded 1 


WevesiVosd 


ied 


OAKLAND, CALIF. 
160° of 4" water pir; 
Sheffield Stand Pine east 
Calif. (Retirement withou 

(Not included 1948 Budget ) 
Construct 40'x120! stl.& corr.iron whse. with 
15*x120' canopy on 40'x120' conc.plfm.founda- 
tion on ereoso.piling, complete with offices 


facilities, 6000# dormant 


6" reinf.conc. + 
ne 


»paving in trucki 
with gates around property 
B1k.445,fronting 


0 a) cl and 


OAKLAND, CALIF. (119) 
G-48-48 Retire 10.5'x13.0" frame material store house, 
Bldg. #31, in WP Terminal Yard, Oakland, 
destroyed by fire June 17, 1948. (Retirement 
without replacement - Not included 1948 Budget) 


t 60" extension to Calif. Packing Co. 


111-48 Construc 
Oakland, 


spur track on Linden St. near First St., 


(Not included 1948 Budget) 


C-51-48 Retire Box Car WP-18279 (to be used as temporary 


storeroom at Okkland Terminal by Scale Dept. 


System - (Retirement without replacement - 


not included 1948 Budget) 


OAKLAND, CALIF. (120) 
Retire portion of WP property fronting East 
12th St. between 19th Ave. & 29th Ave. Oakland 
which was sold to the City for street widening 


(Retirement without replacement - not included 


1948 Budget) 

Install additional guard rail to bring up to 

we standards, tracks under highway overpass, 

MP 7.41 at 5th Ave. Oakland,Calif. (Not included 
1947 Budget) 

Construct 16'x26'8" prefabricated Steelox Garage 


° 


Bldg. #118, for Scale Inspector,Oakland & con- 


struct 10'8"x16'8" prefabricated Steelox Section 


Tool House & retire old 10'x16' Tool House at 


Melrose (Item 9-1948 Budget) 


QAKLA} CA ORNIA (121) 


c-57-48 Retire 8987.5 sq. ft. of WP property located at 


146-48 


c-58-48 


Slst & East 12th St. Oakland, sold to Dallman 
Supply Co. (Retirement without replacement - 
not included 1948 Budget) 


Pay WP propn. of cost of constructing 750' bulk- 
head along Seminary Creek, adjacent to joint 


WP-SP Austin Lead Track off Melrose Drill Trk. 
#1, near 58th AVE. & San Leandro Blvd. 

(Not included 1948 Budget) 

Retire portion of WP property in Blk. 443 front- 
ing on westerly side of Linde St. between Ist & 
3rd Sts., sold to Abe Ferer (Retirement without 
replacement - not included 1948 Budget) 


153-48 


C-63=48 


167-48 


OAKLAND, CALIFORNIA (122) 
Purchase frame bldg. 90'x28" with 17&x32' wing for 
we as Dormitory for WP Trainmen, le ated in Bldg. 
#441, at southeast corner of 3rd & Filbert Sts. 
(Not included 1948 Budget) 
Retire 10' of spur track "B" and 9.5' of spur trk. 
tp", shift & rehabilitate portions of spur trk. 
wat, Be, “ct and “D*, serving Montgomery-Ward « 
Co, at Bast 12th St. near 29th Ave.,Retirement 
without replacement - not included 1948 Budget) 
Install 2 flashing light signals and retire one 
street center wigwag at 5th Ave., Oakland,Calif. 


(Item 33 - 1946 Budget) 


OAKLAND. CALIF, (123) 


187-48 Purchase misc, small tools, attachments, 


189-48 


appliances, small machinery etc. Calif. 1948 
(Part Item6+ - 1948 Budget) 
Replace a one span I-beam dble, tridge, timber 


deck and cone, pier and abutments, with a 2 span 
ereoso. pile trestle at Bridge MP 12.05, 7#th 


Ave. Oakland, Not included 1948 Budget) 

Retire portion of WP property lying at the south- 
westerly line of right of way at foot of 147th 
Ave, near San Leandro, sold to General Foods Corp 
(Retirement without replacement- Not included 
1948 Budget, 


OAKLAND, CALIF, (124) 
eae Install 12 Racor Sw. point protectors in Yd.Traks 
Terminal, Install 6 Racor Switch Point Protectors 


in Melrose Section, all at Oakland,(Part Item 
17 -1949 Budget) 
C-75-48 Retire Pond 42" car wheel lathe at Oakland Round- 
house, (Sold to Western Zron & Metal Co, Sale 
Order #231 of Dec.28,1948.(Retirement without 
replacement - not included 1948 Budget) 


C-4=249 Retire Reed-Prentice 16"x8* Lathe at Roundhouse. 


(Retirement without replacement - not included 
1949 Budget) 


203-48 Purchase add'l.office furniture & office equipment 


period Jan.1 to Dec.31,1948 (Not included 1948 
Budget? 


OAKLAND, CALIF. (125) 
42-49 Install mobile communication system at Terminal 
Yard, Oakland, Calif.(Item 53 - 1949 Budget) 
182-46 Construct diesel passenger train servicing facil- 
ities consisting of 54+'x179' shop bidg.24'x160! 
Utility Bldg, 24'x129* store bldg. 24!x80* boiler 
& lathebldg. 20'x24! transformer bldg. 2h1x%32! 
truck repair bldg. 8'x10' washer control bldg. 
car washer & sprays, two 550' inspection pits with 
86" cross drop pit and 40-ton drop table, wheel 
transfer table, truck turntable, two 13'x35' jakk- 
ing pads, two 20,000 gal. fuel & lub. oil tanks, 
septic tank & drainage systems, Yard paving, light- 


ing & piping, refuse incinerator, and 1,274 miles 
of track, etc. 


ae 


OAKLAND, CALIFORNIA (126) 


ee 


4.9449 Pay WP proportion of cost of conxtructing joint 


We-SP 96? spur track from head block to clearance 
point off joint drill tracks No. 2 to serve 
Ecohomy Lbr. Co. near Seminary Ave., Oakland 

(Not included 1949 Budget) 

Purchase power tools for water service, B&B Gangs, 
& additional for Motor CarRepair Shop, Oakland 
(Item 54 - 1948 Budget) 

Install add'l, tile wainscots & sheet rock on wall 
in men & womens toilet rooms, Stockton & Sacto. 
alterations & refurbishing all sanitary facilities 
Passenger Depots, Oakland, Stockton & Sacto 

(Not included 1949 Budget) 


OAKLAND, CALIFORNIA (127) 
54-49 Renew 66 teack ft. of new 1644 and 66 track ft. 
of new 141# girder rail with 132 track ft. of 85# 
SH rail, install 132 track ft. (264 lin. ft.) of 
double guard rail. Renew 98.55 track ft. of 70# 
SH rail and 2.8 track feet of 85# SH rail with 
101.35 track ft. of 85# SH rail in two tracks 


serving Montgomery Ward & Co. across E. 12b* St. 


& 29th Ave., Oakland,Calif.(Not included 1949 
Budget) 


Intall diesel oil 
Oakland Terminal, 


4 


& Terminal at 


turnouts at 
Pa) 
+e? 


-~ Retire 1007! spur track at Las Vinas,Cali 


Net included 
Budget) 
36"x80" vertical fire tube oiler 
cocoanut oil storage plant 


. + Vv . . 
Mole, Oakland alif.(Retireme 


placement - Not included in 1949 


bho 


OAKLAND , CALIFORNT (129) 
Install roadway between fence & pullman car clean- 
facilities, also providing temporary car stor- 
age facilities for housing pullman employes, to- 
gether with sanitary facilties serving old pullman 
ears on temporary storage track, at WP Diesel 


Zephyr Train terminal Oakland. (Not included 
pas) >] 


1948 Budget) 

Install Passenger ‘ Truck Washer at CZ Yard, 

Oakland & construc hose cart houses & 2 hose 
boxes for CZ Yard, Oakland. (Not inelwed 1949 


Budget) 


OAKLAND, CALIF. (130) 
Pay WP propn. of cost.of constructing 2 joint 
P-SP storage tracks (1=-1300' long & 2 turnouts - 
1-1106! long & 2 turnouts) out of Melrose Drill 
Trk, #1 between ¢5th & 92nd Ave. Oakland. 
(Item 10 - 1949 Budget) 
Purchase Mode 12-R-16=55 Studebaker 1-1/2 ton, 
stake truck for use of section gang, Oakland, 
System - (Item 75 - 1949 Budget) 
Dismantle & retire Model 200 Glo-Arc A.C.Welder, 
complete with leads, electrode holder & helmet, 


akland Roundhouse -‘Not inclwed 1949 Budget) 


C-81-48 


OAKLAND, CALIFORNTA (131) 
Construct 150.3" 3 ft. extension to Simplex Wrapping 


Machine spur track and shift 145 ft. of existing 
track to serve WesternDoor & Sash Co, near E, 
12th St. and Miller Ave, Oakland,Cal if. (Not 
included 1948 Nudget) 

Retire 220’ team trk. with driveway at 66th Ave. 
& construct 273.5% team track & driveway at 71st 
Ave, & San Leandro St. Retire strip of WP right 
of way 8' in width, extending southeasterly from 
the southeastern line of 54th Ave. to the north- 
western line of 98th Ave. granting an easement 
to City of Oakland for triangular piece of prop. 


4,98% at base, running easterly 239,65 ft,-loca- 
ted at northeasterly line of San Leandro Sis 
Oakland (Not included in 1948 Budget) 


OAKLAND, CALIFORNIA (132) 
Replace 470.1 trk. ft. of 75# with 857 rail in WP 
Interchange track at Howard Term nal at 1st and 
Adeline St., replace 508.5 trk. ft. of 75% and 1 
75# turnout and 314.5 trk. ft. of 654, 199.6 trk. 
ft. of 56# rail with 85# rail & 85# turnout in 
team track #+ at Harrison St. between Harrison 
& Madison St., Oakland (Item 2 - 1949 Budget) 
Purchase miscellaneous small tools, attachments, 
appliances, small machinery, etc. Calif, 1949, 
(Part Item 72 - 1949 Budget) Oakland, Stockton 


Sacramento Shops, Orovihle and Portola, 


Reti re & reniace 150! sand realicn 


install double inner cnard 


across 


at 


Trk > 


on Snioceolman FR 


Street near 85th 


Raise Gerber 


Nrovine 


tional vnavement 


Heneen 


fram 


Clearance 


o 


1 to end of m 
Iaand Block tg noint 


[n Yencen T ead. 67 foet 


ra) TT | r + 
Cable Co. spur from Head block to 


center line of West Hengen I 


Leandro Bivd.,. 0 


7 ohLa Rid cet) 


(135) 
Purchase two Model D-126 Bodge Express Trucks 
complete with Mibler-way Model 1000 Truck Loader 
for use by Mechanical Dept. at Oakland and San 


Francisco,Calif. System (Not included in 1949 


2 flashing light sienals at WP's two sn 


tracks serving Montgomery Ward & Co. crossing, 


12th St. near 29th Ave., Crossing No, 4-9,4-C, 


exvense to be borne equally between WP RR Co. 


City of Oakland. (Not included in 1949 Budget 
Purchase & install the following facilities: 
1-12" Emery Grinder for car repair track, 1 Sioux 


Valve Seat Facer for Diesel Locomotives, 1 1-ton 


Air Hoist for Diesel work at roundhouse. (Item 64- 
1949Budget) 


OAKLAND, CALIFORNIA (136), 

118-49 Purchase 1949 Fard - 6 cylinder business coupe 
complete with spare tire, seat covers and fog 
lights, to serve WP Oakland Freight Office (Head 
Claim Clerk) East Bay Territory, System. 

(Item 74 - 1949 Budget) 

C-34=249 Bridge 8.19 - Replacing one 12'6" I-beam spans on 
concrete abutments, with fill, Bridge 8.29 - 
Replacing two 20' spans & four 17' spans frame 
timber trestle, with fill.(Not included in 1949 


Budget - No work started as of Sept. 1, 1949.) 
Retire 4-unit we-Key System Crossing, restore 
48.33 ft. track account crossing frog & replace 


64 track ft. of 141# with 159# girder rail at 
3rd & Broadway, Oakland,Calif. 


OAKLAND, CALIF. (137) 
Construct 705! spur track off Coach Track at 


Terminal Yard, Oakland. to serve Gilmore Steel Co. 


Pay we proportion of cost of constructing 122° 
spur track from Head Block to Clearance Point off 
joint WP-SP Melrose Drill trk. #1 to serve Long- 
view Fibre Co, near 90th Ave., Oak land. 

Purchase power tools ior m@ intenance of way gangs 
and addi tional pow te s for motor car repair 


lcliand ; oho Rudacet) 
sk] if em 1949 Budget) 


OAKLAND, CALIFORNIA (138) 
159-49 Pay WP propn. of cost of rearranging connections 
& constructing joint WP-SP Drill Track #1, con- 
vert existing joint drill track to a joint stor- 
age track. Even exchange of right of way 
(perpetual easement) and purchase add'l. property 


for storage yard at 54th Ave. to Seminary and 


from 85t to 92nd Aves., Oakland. 


Install two flashing light signals and retire 
one wigwag at (Road Crossing hm12,6) 85th Ave. 


Oakland,Calif. 


OAKLAND, CALIFORNIA (139) 
c-40-49 pay wr proportion of cost of retiring 135.4! 
joint WP-SP turnout from headblock to clearance 
point off Melrose Drill track #1 near 92nd Ave. 
& San Leandro St.Oakland, formerly serving 
Pacific Pipe Co. 
To cover W.P. Co's share of contributing to the 


State of Calif. in connection with construction 


of Over-Crossing No. 4-8.45-A, IV-Ala-69-Oak., 
over & across W.P. right of way tracks and 


appurtenances near 19th Ave., Oakland,Calif. 
Construct add'l. private office & relocate 


counter in W.P. Whse. at uth & Oak Sts. 


Oakland,Calif. 


QAKLAND, CALTFORNIA (140) 
14-50 


Replace 10,400 sq. feet of wood floor with concrete floor in 


WP Planing Mill at WP Engine Terminal Yard, Oakland,Calif 
(Item 27 - 1950 Budget) 

Purchase one Chevrolet 1/2 ton pickup truck for 
use of Car Foreman and Car Inspectors at Oakland, 
(Part of Item 79 - 1950 Budget) 

Construct 2-story steel commissary bldg. (1st 
floor 85'x96! - 2nd floor 38'x42!') complete with 
all facilities, retire & reconvert WP Bldg. #108 
into a dormitory, all at WP Od&land Diesel Terminal 
retire WP commissary bldg. complete with all 


faclities located at Pacfic & Willow Sts. Oa&lénad. 
(Item 28 - 1950 Budget) 


OAKLAND, CALIF. (141) 
c-8-50 Retire portion of WP property in Blk. 455, bounde 

py Willow, Campbell & Pacific Sts., Oakland. 

Construct a three barrel rail top concrete culvert 
overall width 3610", length 37'6", with 4 10 con- 
crete wing walls, total length 57'6", each barrel 
10°0"x74#0" high, Height Flor Line to top culvert 


816", Culvert #11.75, Retire double track 0.D- 


"I" Beam Trestle #11.79, replaced by Fill, 
Oakland ,Calif. 


Retire two parcels of WP property in Blk. 27 


(Assessors Blk. #502 Gibson Tract) at Wood & 


Atlantic Sts., sold to Stainless Machine Polishing 
Co. Oakland,calif. 


eared wit. aria mee SP Rs sees “CARS 
83-50 Construct 45!x23' concrete extension to WP Whse. 
and install stucco fire proofing on 2 sides of 


existing 130' frame structure to serve Cudahy Pkg. 
Co. at 3rd and Alice Sts., Oakland,Calif. 


Install freight car washing facilities, consisting 
of air, water and pole line for floodlights adja- 


cent to Track #44 west of Yard Office in Oakland 
Yard, Oakland ,Calif. (Item 41-1950 Budget) 

C-25=50 Sale of five parcels of WP property fronting on E, 
8th St. between Sth and 12th Aves. and retirement 
of 572% spur track at 12th Ave. and E, 8th St. 
Oakland ,Calif. 


OAKLAND CAL’ 


116-50 Purchase add'l. offic 
Office, > EY 


C-35=50 Retire 353' spur track #3. serving Montgomery Ward 
Co, at 29th Ave, and E, 12th St.,Oakland. 

126-50 Pay W.P. proportion of the cost of 98 track ft. 
f General Flectric Co. spur track off Joint Drill 


Track No. 1 in the vicinity of 54th Ave. Oakland, 
149-50 Purchase one Betts Chuck Jaw Truing Attachment 
for Car Wheel Borer at Sacramento Shops 


Singer No. 35-1 Carpet Sewing Machine 


E hy 


arne 
a ne 


_ 
~ 


‘ 


©. 


130-47 


c-48-50 


171-50 


C-52=50 


180-50 


OAKLAND ,CALIF, (145) 


Install CTC System between Oakland and Hammer 
Lane, Calif, including minor changes in tracks, in 
connection wit signal work, 

Retire portion of W.P. industrial property & 
purchase small parcel of land for right of way 
purposes from S;ate of Calif. fronting on 29th 


Ave. and WP tracks in City of Oakland,Calif. 
Purchase various labor saving tools and test equi 
mat for use at Sacto,, Oakland & Oroville Shops, 


Retire portion of WP right of way along San 
Leandro St. between 51st and 54th Aves. sold to 


City of Oakland,Calif. 
Purchase one Portable Utility Lift for use at 
Oakland Coach Yard. 


OAKLAND CALIF. (146) 


tall office equipment in General Agents! 


I 


ns 
@ffices at: Oakland,San Jose, Stockton and 
5 


Sacramento, 


Retire 137! from HB to clearance point, easterly 
connection of Sunshine Biscuit Co. construct 104! 
westerly connection off Melrose Drill Track #1, 
install a 101% turnout off westerly Hengen Lead 
to connect with Sunshine Biscuit Co. spur #1 
all off Melrose Drill Track#1 at $lst Ave., 
Oakland,Calif, 


OAKLAND CALIF. (147) 
pay “p propn. of cost to acquire clear title to 
permanent grant of easement & capitalize WP propn 
of value of G.B.Hengen 1642' easterly lead track 
from clearance point to end of track, off Melrose 
prill Track #1 near 81st Ave., Oakland,calif. 
Renew 6,200 lin. ft. of lil# girder rail with 159# girder 
rail. Renew three turnouts and all cross ties, Repave st. 
area account rail renewal, all in No. Main Track in 3rd St, 
between Oak & Harrison & bet. Clay & Market St. (item 4- 
1951 Budget) 


Install electric thermosta‘ ically-controlied ! 


4 
& 
¢ 


bum 


acl 


at 4 
5 


all PBX Telepho 


Nakliand Terminal to serve all 


OAKLAND CALIF. (149) 
7 eos a 


Tia 4+ 
PAaCLiitt 2S 


WP Commissary 


ts in Oakland, (Item69-1951 Budget) 


Bridge 8.19 - Replace two 12' 6" I Beam Spans on concrete 
abutments with fill, Bridge 8.29 - Replace two 20' spans 
and four 17! spans frame timber trestle with fill. 


Oakland, (Item 14 - 1951 Pudget) 
Construct two spur tracks (one 527% and one 248! ) construct 


40'x83.67' conerete block warehouse, comphete with water, 


electric & sanitary facilities, pave 5,400 sq. ft. of drive- 


way - all to serve Superior Fast Freight Co, at Ferro St. 
Oakland, Calif. 


OAKLAND, CALIF. (150) 


Retire portion of WeP. right of way along E. 12th St. 
between 20th and 2ist Aves., Oakland, sold to Te Fe & Made 


Rhoy (Calif.Distributing Co.) 
Construct 410' spur track, retire turnout & 160' spur track 


& shift & realign 140' of Spanngord Spur track, to serve 
7. Fe& M.JeRhoy (Calif.Distributing & ») on East 12th St. 


& 2lst Ave. Oakland, Calif. 


+7 r + A as : . ° 
Install 2" overhead steam lines with service drops 


Tracks 56 & 57 and between Tracks 5 
near dead-end of these tracks, all in 


8 & 59, connect to 


lateral steam line 
Oakland, (Item 110 -— 1951 Budget) 


Zephyr Coach Yard, 
Construct 60! extension to WP spur track serving Western 


Asbestos Co, at SthAve., Oakland. 


OAKLAND, CALIF. (150) 
124-51 Pay WP proportion of the cost to conxtruct 110! extension to 


spur track off WP=<SP Joint Melrose Drill Track #1 near 66nd 
Ave, Oakland, to serve Fruitvale Canning Co., (Item 18 - 1951 
Budget ) 

Install mechanical facing point lock on the spring switch at 
the end of double track at Clinton, Oakland, Calif. (Item 34 - 


1951 Budget” 


OAKLAND, CALIF. (151) 


Construct crane for handling wheels and other heavy materia] 


a 


aA+w 


t 20553 ite spproninete’y 173! of 18" 
Gauce Industrial Servic ack with wheel jlinge car and 
relocate existing wheel storage track 
(Item 130 - 1951 Budget) 
Install 13 ite] protector: at Oakland 
Fruitvale and 3 at San e (Part of Item 


proportion of one 


c, from switéh point to clearance point 
Conerete Pipe Co. at 85th Ave. off Melr 
Oakland ,Calif. 


Construct 485% spur track to serve Gilmore Steel Co. 
located south of our coaéh yard at Oakland, Calif. 


C-50=51 


OAKLAND, CALIF, (152) 


Retire various unused tracks at WP Mole, Oakland, Niles, 


Irvington, Milpitas,San Jose, Redmond Cut, Ludwig & 
Quigley. Extend house ack 140' incl,No, 10 turnout 
& replace 75# with 85# rail at Irvington. 

Pay WP proportion of cost to construct 85! spur track from 
HP to CP to serve Albrite Paint & Lumber Co. located off 


jj 


East Hengen Lead Track off joint SP-WP Drill Track #1, 
near S4th Ave. and G St. Oakland,Calif. 

Retire steam locomotive sand-drying facilities at Oakland, 
Stockton, Oroville and Portola, Calif, 


OAKLAND, CALIF. (152) 


243-51 Install heaters, complete with piping, to provide necessary 


heating and two hot water heaters for scale house & office, 
carmen's locker room and shopmen's & enginemen's locker room, 
all at Oakland Roundhouse, Oakland, Caliz. 

Retire a portion of W.:f. industrial property fronting on 
East 12th St. at 22nd Ave., Oakland,Calif. sold to Jewel 
Tea Co, 


Construct 554! industrial track (275' on Industrial Basis & 


279! 100% industry) to serve Moore Dry Dock Co. at foot of 
Adeline St., Cakland,Calif. 


Construct 121' spur (from H.B. to C.P.) to connect with 
General Electric spur track from C.P. to end of track, near 
98th Ave., Oakland, Calif. 


OAKLAND, CALIF, (153) 
Retire portion of W.P. industrial property along East 12th 
St. between 19th and 20th Aves., sold to T.F. & M.J.Rhoy 
(Calif.Distributing Co.) Oakland, Calif. 


Install flashing yellow aspect at Signals 161, 442EA, 700, 
498R, 787, 528L, and 877, Oakland to Stockton,Calif. 
(Item 51 - 1952 Budget) 


Purchase 4 = 200 Ampere,Trailer-mounted, portable, gasoline 


driven Electric Welders, one each for zpair tracks at 
Oakland ,Stockton,Sacto. & Oroville. Part Item 108-1952 Budg 
Enclose westerly 22'x58.5! portion of WP open covered 
freight platform at 3lst Ave. and E, 12th St. to serve 

Art Lagerquist. 


97-52 


102=52 


OAKLAND, CALIF, (15 4) 


Install additions and alterations to office serving Stor-Dor 
Forwarding Co. at WP warehouse at 4th and Madison St. 
Modify highway crossing protection circuits at 29th, 77th, 
and 98th Aves., install 2 flashing light signals with 
rotating discs, and retire wigwag at High St., Oakland, 


(Item 39 - 1952 Budget) 


Pay WeP. proportion of the cost of constructing 288! buildhead 


along Seminary Creek, adjacent to WP-SP Austin Lead Track off 
Melrose Drill Track #1, near 58th Ave, and San Leandro Blvd, 
Retire 188! No. 8} corssover between Tracks 5 and 6, and con- 


struct 188! #64 crossover between Tracks @ and 9, Oakland 
Yard, (Item $ - 1952 Budget) 


122-52 


Purchase two 2-door sedan automobiles to 
Treainmaster at Oakland (replac 
at Stockton Yard, replacing WP #13 
1 126 = 1952 Budget 


Sishait rolled 4" road rock driveway and concrete driveway 
approach to WP team track at East 12th and 19th Aves., 


Oakland, Calif. 

Purchase additional industrial property from the Oakland 
School District, fronting on San Leandro Blvd, between 37th 
& 38th Ave., Oakland, Calif. 

Purchase one 6-cylinder light soupe to servs Messengers 
between Oakland& San Francisco (replacing WP #41) and 


retire WP #41,System. 


OAKLAND CALIF. (156) 


Retire 117,120 sq, ft. of W industrial property, sold to 
Warehouse InvestmentCo. (Haslett Warehouse Co.) in block 
bounded by 3rd, Union, 5rh & Kirkham Sts, Oakland,Calif, 
Exchange of two parcels of WP non-operative property in 
Third St. and Union St. to City of Qakland for three 
parcels of non-operative property from City of Oékland 
in Kirkham St. and Poplar St., Oakland, Calif. 


218-52 Purchase miscellaneous labor-saving tools and equipment 


for Oakland, Stockton, Sacramento Shops, Oroville and 
Portola, Calif. 

Retire one dormant scale in WP Shipping Shed at 4th & Oak 
Sts., Oakland,Calif. 


C4552 


OAKLAND, CALIF. (157} 
222—52 Purchase cabinets & filing system for Store Depts, at 


Oakland, Stockton, Sacramento, Oroville & Portola. (Part 
of General Program) 


15-53 Convert to full TCS signal system on First Subdivision, 


Western Division, between Oakland and Stockton, Calif. (Item 
35 - 1953 Budget) 

Install protective wire screens on the windows and door of 

WE warchouse on Ferro St., Oakland,Calif. 

Retire 7,003 sq. ft. of Wi industrial property , sold to T.F. 


& M.JRhoy (Calif. Distributing: Co.) fronting on the south 
side of E. 12th St. between 19th and 20th Aves.,0akland,Cal. 


OAKLAND; CALIF. (158) 
Retire 11,842 sq. ft. of WP industrial property, sold to 
Marino Marini, fronting on south side of Atlantic St. 
between Wood and Willow Sts., Oakland, Calif. 
Retire 13,880 sq. ft. of WP industrial property, sold to 
Key Pipe & Supply Co. located on north side of 7th St. betwee 


Union & Kirkham Sts., Oakland. 


Capitalize 5.13 track miles of yard trecks, including 15 
turnouts, purchased from the U.S.Arny in 1946 and constructed 


by U.S.Army in 1942, Oakland. 
2 install two 150-HP, Vapor-Clarkson Steam 


e Diesel Housé at Oakland and retire present 
Item 58- 


Purchase 


Generators in th 
two 120-HP, steam boilers at Oakland Roundhouse. 


1953 Budget) 


OAKLAND, CALIF, 


— | 4 r4 7 ; = 
and 11 at Orovible,Calif. (Part Item 


Construct 40'x51' extension to existing WP warchouse, pave 


1,275 sq. ft. of concrete drivesay & construct 50! extension 

to present spur track - all to serve Motor Transport Terminals, 

Inc. at Macnolia St. near First St., Oskland,Calif. 

Gonstruct 180'x18! conc. wheel-changing plfm. Relocate waste 
house & retire old foundation & wiring. Construct 58'x16'x12! 
high steelox bldgs. for journal lathe,blacksmith shops & 
office. Relocate shop machinery. Install SH 10,000 gallon tank 
on conc.foundation, Oakland Yds. (Item 87-1952 Budget) 


OAKLAND, CALIF, (161) 


c-40-53 Dismantle ¢ retire two Cleaver-Brook -8 Steam Generator 


and incidént 


11-54 Purchas 


Retire 45'x360'x15!9" timber sugar shed and replace 


$0'x360'x14' steel sugar shed,Strengthen existing dock by 


renewing 196' piles and make general repairs, Oakland , Cala? 
(Item 75- 1954 Budget) 
Retire OD timber trestle #11.19 & 58 LF of steel rail bulkhea 
38 


on steel rail piling, on Austin Lead off 


Drill Trk. #1, 58th Ave., Oakland, 


Close up " gubway near Dewey School, 


ao | - 
& 35th A 


_Retire Westinghouse electric motor-driven air compressor at 


Machine Shops, Oakland. 
Acquire 50% interest in 1,330’ joint WP-SP drill tra 


11 7 


serving General Electric Co. off Melrose Dri! Track 


proportion of 1,105' joint WP-SP Storage Track, 


f OAKLAND, CALIF, (163) 
104-54 Install teletype circuits operated over carrier telegraph 
channels between San Francisco, Oakland, San Jose and 
Stockton. (Part Item 60 - 1954 Budget) eek 


stall teletype circuits operated over carrier. pea é 
i between San Francisco, Oakland,San Jose & Stockton. _ 


(Part of Item 60 - .1954 Budget) 
Install two flashing light signals at Crossing Hele 2.0, 73rd 


__Ave., Oakland, Colif.— a “sie 
_ Exchange of property between WP and SR&D, ), 213.92 acres of SR&D 
_ land deeded to WP RR at Oakland, San Jose, , Pleasanton, © Sacto. 
"Rich, Quincy Jct. and Chilcoot,Calif. 


137-54 Provide gas heat ‘ie Sandman tata and General Supervisor's 
offices andin switchmen's locker room, lst & Adeline Sts. 
‘Oakland, Calif. (Item 28 1954 Budget) 


138=54 


C~25=54 


OAKLAND, CALIF. (164) 


Purchase one Westinghouse Model A-2 Circuit tester for 


electro penumatic brakes, 


Sale of 40'x83'S" warehouse to SR&D Co. for least to 


Pacific & Btlantic Shippers, Inc. at 1700 Ferro St, Oakland. 
Purchase from SP 1/2 interest in turnout (154.3! HB-CP) 

_ serving Concrete Products Co. off joint Melrose Dril} Track 
#1 near 66th Ave. Oakland, Calif. 3 
Replace 3 electro-pneumatic signals with searchlight 

signals at Magnolia Tower, Oakland,Calif, (Item 33 - 


1955 Budget) “ 


85-53 Construct x 


(160) 


of existing track & 


alt teamtrack 
Oakland, Calif. 


OAKLAND, CALIF. 
»475' of tracks, retire 230' 
install 30,000 sqe ft. of redrock and asph 
driveway ~ all to serve Haslett Whse. Coe 
Construct 363' spur track to serve Motor Transport Terminals, 


at First & Magnolia Sts., Oakzand, Calif. 


Inc. 
. of industrial property from T.F. & 


Purchase 7,003 sq. ft 
M.J~eRhoy (Calif. Dist. Co» 
12th St. between 19th & 20th Avese, 

Retire 1' strip (508.2 sqe 

sold to Warehouse Investment Cos 

Kirkham, 5th and Union Sts., Oakland, Calif. 


) fronting on the south side of E. 
Oakland, Calif. 

ft) of WP Industrial property, 
in block bounded by 3rd, 


- 4 4 struc +oint 


A 


OAKLAND, CALIF. (165) 
34-55 Pay WP propn. of cost to construct 88! of track incl. #7 
turnout on GO-15 Basis to serve Mansfield Tire & Rubber Coe. 


and rearrange and construct 167' incl. #7 turnout of existing 
Tea Garden Products Co. spur account Mansfield spur, all 


off jointWP-SP West Hengen Lead between 77th and Slst Aves, 
Oakland, Calif. 


Pay WP portion to rearrange trackage serving Fruitvale 
on GO-15 Hasis, off jt. WP-SP Melrose Drill 


Track near 66th Avé.; Oakland, Calif. 
Sale of 16,370 sqe ft. of land on north si 
between Wood and Willow Sts., sold tc B,DeLansy, 


Canning Co. 


de of Pacific S,o 
Oakland. 


Pay WP proportion to retire derails and rearrange signal 
apperatus at Magnojie Interlocking, Oakland, Calif. 


OAKLAND CALIF. _ (166) 
Retire miscellaneous shop machinery at Sacramento, Oakland 
& Stockton, Calif. 
77-55 Construct 354' spur on GO=15 Basis (joint WP-SP 108") to serve 
Ray Leisure, Inc. off East Hengen Lead at Slst Ave, Oakland, 


95-55 Make improvements to warehouse leased to Kaiser Aluminum 


& Chemical Corp. at 42nd and San Leandro Blvd. O&kland,Calif. 


93-55 Retire &'x24' redwood tank and foundation at Third & Union 
Sts., Oakland, Calif. 


103-55 Sale of 2,500 sq. ft. of land to B. de Laney, on south side of 
Third St. between Henry and Lewis Sts., Oakland. 


111-55 Install grade crossing protection at Xing #4-6.6, 3rd St. & 
Broadway, Oakland, Ca lif. 


OAKLAND, CALIF. (167) 


112-55 Install 2 flashing light signals each at Zing #4-11.9 


125=55 


(69th Ave.) and Zing #4-12.1 (75th Ave.) Oakland,Calif. 


Construct 60'x160' motor car repair shop. Retire buildings 
Nos. 53, $1 and 82, and Tank No. 63. Construct 300! of 
track and retire 277! of track, Oakland,Calif. (Item 28 - 


1955 Budget) 
Purchase various labor saving tools, devices and equipment 
for Mechanical Dept. use, Oakland, Stockton, Sacramento 


Shops and Oroville, Celif. (Item83 - 1955 Budget) 


Construct 360! of track including two TO's. and misc. ramps 
and paving and retire 500' of track at Oakland, Stockton, 
Sacramento and San Jose, for Piggyback Operations, all in 
Calif. 


OAKLAND, CALIF. (168) 


227-55 Purchase one industrial towing tractor to replace worn out 
and oboslete unit, Oakland Coach Hard. (Item 79 - 1955 Budget 


10-56 Purchase labor-saving devices for new motor car shop at 
Oakland, Calif, (Item 61 - 1956 Budget) 

32-56 Purchase labor saving tools, devices and equipment for 
Mechanical Dept. use, Sacramento Shops and Oakland CZ Yard. 
(Item 102 - 1956 Budget) 

33-56 Purchase one 6000f capscity Fork Lift Truck to replace worn 
out unit at Oakland Coach Yard,Calif. (Item 103 - 1956 Budgst) 


54-56 Pay WP portion to install automatic gates at SP Crossing 
D-11.7, replace turnout and extend track 20' —- all at 
joint WP-SP Drill Taack #2, 66th Jve., SanLeandro,Calif. 


OAKLAND, CALIF. (169) 


Make 3 e0il test bornings between 1st and 3rd Sts. west of 
Union St., Oakland,Calif. 


Install bathroom in dormitory building CZ steward, 


for use of CZ 


Oakland Yard, calif. 
Pay assessment for construstion of sewers in gemtton of 
Middle Harbor Road, Ferro %. and Adeline St., Oakland, Calif. 
(Part of Item 86n- 1956 Budget) 

Construct 255', retire 143' and rearrange trackage to serve 


Merchant Shippers at 3rd and Oak Sts., Oakland, Calif. 


Retire 25x54" section house (Bldg. #165) at 1012 34th Ave., 
Oakland,Calif. destroyed by fire 420_56. 


OAKLAND, CALIF. (170) 
152-56 Capitalize WP portion of two additional WP=SP Storage 


Tracks (1062.5! No. 1 and 1087! No. 2) off Melrose Drill 
Track No. 2 at 54th tve., Oakland,Calif. (WP proportion of 
SP Co. improvemend items) 
Install automatic gate at Crossing #4-13.6, 98th Ave., 
Oakland, Calif. 

Install train annunicator in Magnolia Strpet Interlocking 
Tower, Oakland,Calif. be 

Purchase 50% of former Chicago Lumber Co, lead for joint 
WP=SP spur to serve General Electric Co, at 69th Ave, 
Oakland ,Calif. 


QAKLAND CALIF. (171) 
221-56 Install 73 switchpoint protectors on yard switches 4s follows 
6 Okklend, 5 Fruitvale, 6 Milpitas, 6 San Jose, 25 Stockton, 


10 Sacramento, 10 Oroville and 5 Keddie. (Part of 1956 
Budget Item 25 = 1956 Budget Item 26). 


Construct new station at 54th Ave, and San Leandro St., 
Oakland. Retire stations at Fruitvale and San Leandro,Calif,| 


Install 360 LF of steel racks for mbdtor car material stock 
at Store, Oakland. 


Install 120 gallon underground gasoline tanks at Cakland, 
Sunol, Carbona, Stockton, Kingdon, Franklin, Sacramento, 
Marysville, Oroville, Bidwell, Tobin, Greenville and Clear. 


Creek,Calif. (Part of 1956 Budget Item $7) 


OAKLAND, CALIF. (172) 
Retire 25x54 section house at Oakland and 40x305 packing shed 
at Estudillo, sold to Rupert Borden. 


Purchase motor car tools and machines for use at Cakland 


and Keddie,calif.(rart of Item 57 = 1957 Budget) 


Retire dormitory building #152 at 3rd and Filbert Sts., 
Oakland, Calif. 


Make improvements to shed leased to Motor Transport Terninals 
at lst and Magnolia Sts., Oaklend. (Part of Industrial 
Budget Item 12) 


Construct 555' west end extension to) WP Interchange Track 
#2 at Oakland Yerd, Calif.(1957 Budget Item 15). 


Retire miscelhaneous shop machinery at Oakland, Stockton, 
Sacramento and Oroville, Calif. 


98=57 Sell 1.51 acres to Canned Goods Distribution Center, Inc. at 
12th St. and 25th Ave., Oakland, Calif. 

147-57 Replace manually operated crossing gate with automatic cross=- 
ing gate and flashing light to coordinate with S.P. operation 
at Xing #4,-8.9, 23rd Avenue, Oakland, Calif. 

180-57 Construction of Phase 1 of Sewege Disposal System for Zephyr 
Yard and Roundhouse area, Oakland, Calif. (Item 73 - 1957 R& 


Modernization Budget). 
181-57 Retire Tug Humaconna and Car Float #2, San Francisco-Oakland 


System. 

188-57 Retire Fruitvale Station, cakland,Calif. 

196-57 Retire 20' of track and relocate bumper to serve Gerber Pro- 
ducts near 98th Ave. and San Leandro St. ,Oakland,Calif. 


eee #...........a#waeeerrrrrrrreeeeeeeeeeeeeee 


i ee __QAKLAND, CALIFORNIA eee 

177-57 Install Radio Units in Oakland Yerd Office and two company 

: cars, Oakland, Calif. 

172-57 Sell 19,575 square feet of land to Calif.Packing Corp. at 
Third and Filbert Sts., Oekland, Calif. (Deed recorded Oct. 
aay 1957). 

201-57 ‘Install 315 L"x/i,"x8' posts, relocate mile markers and retire 
culvert markers from Oakland to M,p 319 on the main line, 
Western Division,Calif. 

164-57 Retire 4 oil tanks at Oakland Mole, sold to Argun Wine Co., 
Oakland, Calif. 


49-58 Sell 26,085.68 sq. ft. of land to Standard Oil Co. of Calif. 


located at southwesterly corner of East 12th St, and 23rd 
hve. Place, Oakland, Calif. (Deed recorded April 14, 1958) 


rrr 


(175) 


Install new heabing systen, additional lighting, make 


alterations,ppovide additional parking area, replace exist= 
ing septic tank and install 800! of drain field, Oakland Yd. 
Office, Oakland, Calif. 


Purchase and install VHF, two way radio units in company 
automobiles Nos. 61 and 77, and provide spare radio unit 


for outside industry claim clerks, Oakland, Calif. 

80-58 Sell 26,200 sq.ft. of land on San Leandro Blvd. between 
37th and 38th Avenues, to Robert A, Steffensen, Oakland, 
California. 

90—58 Retire 240 feet of 12" CMP and install 160 feet of 12" CMP 
with drop inlet in Oakland Yard, California. 

101=58 Provide underground gasoline tank, parts washing facilities, 

and brake lining machine, for use in Motor Car Shop, 
Oakland, Calif. 


106-58 


105 58 
125-57 


85=58 


OAKLAND, CALIFORNIA 


on two existing 
4-12.2, 77th 


Install gate arms and mechanisms 
flashing light signals at Crossing No. 


Avenue, Oakland, California 


Purchase two Clejan Centering Devices for us at Oakland 
Construct 4,574.5' of interchange tracks (in 4 tracks ) 
from-ist-and Magnolia to southerly line of 5th & Union 
Street, 100% Western Pacific. 
Capitalize cost to Western Pacific for 95% ownership in 
the 2,250.45" Union Street connection with the Oakland 
Terminal Railway from-southerly line at 5th & Union 
Streets to H.B. of #5$ turnout in vicinity of 12th & 
Union Street, Oakland, California. 

Install Dépur Signs and Public Address System in Vicinity 
of 3rd and Washington, Oakland to facilitate bussing 

of California Zephyr Passengers between Oakland and 

San Francisco, California. 


——————————— 


177 
OAKLAND, CALIFORNIA 
Retire Turnout and 296 feet of Track No. 1, and 493 feet of 


Track No. 3. Construct 143 feet of track across 12th Street, 
and Relocate Tracks Nos. 1 and 2 - All on the Industrial Basis 


to serve Montgomery Ward near East 12th Street and 29th Avenue 


Oakland, California. 
66-59 Install communication equipment for San Francisco - Salt 
Lake UP-WP teletype circuit at Oakland, Sacramento, Keddie, 


107469 and Portola, California. 


Purchase various abor-saving tools and e 


rulociiascs s 


output and ef 


p4e 
ke & 


td 


Purchase Hydrau 


156-59 
164-59 


16-59 


178-59 
185-59 
206-59 


34-60 


178 
OAKLAND, CALIFORNIA 


Construct 512 ft. spur on GO-15 Basis (HB-CP:164'; CP-END :348' ) 
to serve Simon Hardware Company, near Third & Fallon Streets, 
Oakland, California. 

Purchase One WEMCO Deck Descaling Machine for use on MV Las 


Plumas. 
Construct 2,493.1' of track, ineluding five turnouts in four 


tracks, and retire 378.8' of track, including two turnouts in 
two tracks. Provide ramps, paving, 8x24 Steelox building and 
miscellaneous facilities, all for Piggyback operations Oak. 
Sell 5,000 square feet of Western Pacific land on 39th 
Avenue, Oakland, to Frank A. and Margaret T. Doupnik. 
Construct Phase II of sewage disposal system for Zephyr Yard 
and roundhouse area, Oakland, California. 

Transfer Motor Car Repair Shop from Acct. 20, Shops & Ingine- 
houses, to Acct. 17, Roadway Buildings, and equipment in same 
from Account 44, Shop Machinery, to Acct. 17. 

Install five water heaters in crew rooms at Oakland, San Jose, 
and Oroville, Calif. 


196-59 Retire 105.9' of joint WP-SP treck (F.M. Ball Spur) 


OAKLAND, CALIFORNIA 179 


44-60 Retire battery charging and air conditioning equipment for 
servicing Western Pacifie trains in Southern Pacific yards, 
Oakland, California. 

107-60 Retire Lodge and Shipley 27"x1,'-6' Engine Lathe at Oakland 


and Dings Magnetic Brass Separator at Sacramento Shops. 
120-60 Purchase miscellaneous labor-saving tools and equipment to 


increase output and efficiency. 

128-60 Replace 347 track feet 141# and 159# girder rail with 119# T 
rail (78' Lengths), and second-hand 112# flangeway liner, in 
westbound main, between Market and Filbert on 3rd Street, Oak- 
land, California. 

111-60 1. Sell 14,282 SF of WP land on E. 12th St. between 22nd 
and 23rd Aves., Oakland, Calif. to Aerojet General Corp. 
2. Transfer 461.56 SF of WP land in Oakland from non-oper. 
to operating property. 
Pay Western Pacific proportion of spur track to serve 
F. M. Ball Company at Oakland, California, on joint (WP-SP) 
GO-15 Basis (WP-SP propn = H.B. to C.P.: 132'). Work by 
Southern Pacific Company. 


180 
167-60 OAKLAND, CALIFORNIA 
Retire 132' of track, including one No. 54 turnout, one crossing, 

and interlocking, at 12th & Union Streets, Oakland, Calif. 

181-60 Prt. I: Retire 675' of WP lead to SP treating plant and 501.3 
spur off lead. 

2-6] Purchase on LCM Car Cleaner. 

57-61 Pay Western Pacific portion of WP-SP joint cost to construct 
110' of track (HB-CP) on GO-15 Basis, to serve Stokely Van 
Camp, Inc., at Melrose, Oakland, California. 

83-61 Retire 127 track feet, including one track crossing and 
relocate 328 feet of track. Also, acquire 218 track feet in 
two industry owned tracks - all in connection with joint WP-SP 
Melrose Drill serving Fruitvale Canning Company. 

99-61 Sell 529 square feet of Western Pacific land near Third & Fa 
on Streets, Oakland, California, to Robert Scott Holmes and 
Charles S. Foley, for construction of a warehouse extension 
fer Simon Hardware Company. 


109-61 Retire 670' House Track No. 2 near Mst 12th Street and 
Derby Avenue, Oakland, California 

41-62 Pt. I OaklandYard - Retire 204.96! Crossover 
Pt.II OaklandYard - Retire 170.0! bad 


OAKLAND, CALIFORNIA (181 


74-62 Sell 7,028 square feet off Western Pacific land at the south 
east corner of 19th Avenue and Fast 12th Street, Oakland, Calif 
to J. A. and My A. Spanggord 

77-62 Install new rail crossings and make necessary track changes 
account new Southern Pacific Company spur track between Fallon 
and Oak Streets on Third Street, Oakland, California. 

47-62 Renew 6,096' of track and paving and retire 459' of track in 
3rd Street between Castro and Franklin Sts., Oakland. 

90-62 Sell 23,117 sq. ft. of WP property located on 29th Avenue near 
East 12th St., Oakland, Calif., to Guy D. Clark. 


115-62 Retire obsolete electric-pneumatic signals at Magnolia Tower, 
Oakland, and replace with searchlight-type signals. (Work 
to be performed by SP Co.) 
131-62 Retire obsolete radio equipment in various locations, Cal 2-R. 
137-62 Replace below-deck lifting mechanism with overhead device at 
sugar unloading apron - Western Pacific Mole, Oakland, Calif. 
42-63 Erect 20' x 24' Steelox building for Switchmen's locker room 
near Commissary Building, Oakland, 


OAKLAND, CALIFORNIA (182) 


168-62 Sell 2,475 sq. ft. of WP property at 23rd Ave., Oakland, Calif 
to the City of Oakland. Also grant to the City a 5,160 sq.ft. 
easement for roadway purposes and a 1,940 sq.ft. easement for 
construction and maintenance use - both without monetary 
consideration. 

72-63 Sell 32.559 acres of Western Pacific property on the Oakland 

Estuary, Oakland, Calif., to the Union Carbide Corp., and grant 
a roadway easement over 27,114 sq. ft. of Railroad property for 
ingress and egress purposes. 
43-63 Provide paving and track cr 
Yard, California. 

81-63 Sell 16,772 sq.ft. of WP land at Third St., between Mrytle & 
Filbert Sts., and between Linden & Chestnut Sts., Oakland, Calif 
to the Redevelopment Agency of the City of Oakland. 


ossings for auto unloading - Oakland 


(183) 


109-63 Sell 3,340 SF of Western Pacific property located near 40th 
Avenue and East 10th St., Oakland, California, to Max A. 
and Vivian Morton. 


122-63 Make improvements to Car Inspectors! Locker Room, Build. No. 
1962, Oakland, Calif. 


4142-62 Pay Western Pacific propertion of grade separation at 23rd 
Save., Oakland; retire 352' Jewel Tea Spur. 


51-64 Purchase 8 Bruning Duplicating Machines for use of 
Telegraph Offices at Oakland, San Jose, Stockton 
S bs 3 ? 3 
So. Sacramento, Sacramento, Oroville, Keddie & 
3 3 > , 
Portoaa, California. 


OAKLAND, CALIFORNIA (184) 


Install flashing light signals and retire wigwag 
at crossing No. 4-12.5, 8lst Avenue, Oakland, at 
‘oint expense of Western Pacific (372%), Southern 
Pacific(123%), and City of Oakland (50%) 
Purchase one Ingersoll-Rand Air Compressor for use 
of Piggyback facility at Oakland, Galifornia-- 
Install 800' airline for piggy-back operationes 
Purchase portable Automobile Unloader for mualti- 
level rack cars at Osaklend, Californias. 
Gonstruct a 455' spur on the GO0-15 Basis 

HB-CP, 262'; Industyy portion CP-End, 

Rathjen Bothers, at Third md Fallon 


Install New Air Compressor and retire old unit at 
Oakland Train Yard, Oakiand, Caifornia. 


OAKLAND, CALIFORNIA 


0.345 acres of land at Magnolia, Third 
and Adeline Streets, Oakland, California, from 
the 


Geheral Services Administration, United 
> 


Purchase 


States of America. 
Reinforce and strengthen the Main Deck of 
Calif. 


M/V Las Plumas. Oakland - San 


i Francisco, 


f Gilmore 
Noe 2 in t 
iscé sllaneous Shop Machinery < Vari 
YNivision Locations. Shop Machinery 
; ees Stockton, S$ t Oro 
all in Californi 
items Aes 
gee 
Sacrar sake nae 


26-64 


177-64 


199-64 


OAKLAND, CALIFORNIA (186) 


Renew 5,878! of track and paving in 3rd Street, 
between Franklin and Jacksob Streets, Oakl., Calif. 
(Rail Changes, Public Improvement, ) 

Close in the east and west ends of the Sugar Shed 
(Bldg. #60.) at Oakland, California. (Wharves 

and Docks.) 

Construct a 450! Spur Track on the G.0.-15 Basis 
(RR portion HB-CP: 125'; Industry portion CP-End: 
325!) at Third ard Market Streets, Oakland, Calife, 
to serve the U. S. Plywood Corporationy (Spur Track 
Retire Trackage at Trowbridge (785' Jopson Spur), 
Stockton, (1,320! of Hunter Street Line and 243! 
Glass Works Spur, and Oakland (211' California 
Packing Company Spur.)(Spur Tracks) (Oakes & Stocke) 
Replace and renew switchand lack movements at Mag- 
nolia Tower, Oakland, California (Work to be done 
By the Southern Pacific Company. ) 


.. 


OAKLAND .= - = CALIFORNIA 187 


26-65 Purchase and install apparatus and circuits to 
provide talk-back and low level paging. Oak. Yard. 

40-65 Gonstruct 925 lineal feet of 6' non-climable fence 
with swing gates for Motor Car Storage Shed Area, 
at Oakland, California. 


60-65 Purchase two A.S.F. Freight Car Spring Testers 
58-65 Purchase 6000 lb. Capacity Fork Lift Truck 


24-65 Install Five rolling steel doors, provide 30! 
track extension and make Misc. repairs Cudahy Shed 


61-65 Rail changes - east and westbound main track 
88-65 Install 20' of casing to protect sewer line. 
233-64 Install nitrogen storage tank. 


OAKIAND, CALIFORNIA (188) 


Replace the old freight apron with as new unit 
at Okland Mole. 


Sell 500 sqe ft. of WP land at Third and Webster 
Sts. to Angeli Box Yard. 


Remodel and install additional facilities in 
Commissary building to provide for yard office. 


2 


pur track on the GO-15 (Supp.1) Basis 
HB to GP: 175'; Ind. portion CP to End: 
Mekers supply at Oakland. 
zirder rail and paving w/ 1127 ma terial, 
and construct two new crossovers 


1 Filbert to Castro Sts. 


161-66 
172-66 


173-66 


179-66 


Vs 


Provide paving and eledtrical work to accomodate Marathon 


Delivery Service. 
Sell 7,475 Ft. of Land to Oakland Dock & Warehouse Co. 


Construct a 473' spur track on the GO-15 Basis (WP HB-CP 165! 
Ind: GP to End 308') to Serve Pittsburgh Glass Co. 

Sell 215.8 Sq. Ft. of Lnd To Milton Meyer & Co. (Pittsburg 
Glass ) 

Sell 23,573 S.F. of Property at 8th Ave. & E.Sth St. to BART 


OAKLAND, CALIFORNIA (190) 
Pay assessment to City of Oakland for sewer line protection 


at Third and Broadway Sts. 
Purchase new crane for Oaklnd Motor Car Shop and Retire old 


4-67 


30-67 
33-67 Retire 550! Key Route Track "A"; 
Track and Clear Sit® at 3rd. & Union St. 


Relocate 470! of Existing 


66-67 Improve Well No. 1 at Union and Third Sts., to provide water 


for Oskland Yard Area. 


117-67 Replace 3,000 track fret of 85# rail with S.H. 100# material, 
including the replacement of nine turnouts. all at Oak. Yard. 


120-67 Install 220 volt Power Line in WP Freight House Building 
Leased to Marathon Delivery Service. 


123-67 Install 170,000 sq. ft. of paving for trailer on Flat Car 
Operations, Ferro St. Area. 


127-67 


136-67 


OAKLAND, CALTAORNTA (191) 


Pay Assessment to City of Oakland for sewer Line Protection 
at 3rd. and Washington Sts. 


Remodel 2nd. story office im Freight House Building No. 157 
at 3rd and Harrison Sts. 


141-67 Pay W.Pg Assessment to City of Oakland for 
sewer Line Installation on Alice Street between 3rd. & Ath. 


PART I: Install two flashing light signals and automatic gate 
at 29th ave. Crossing No. 4-9.4 

PART II: Install Flashing light signals and automatic gates 
at 98th Ave. Crossing No. 4-13.1 

PART III: Install predictors two tracks at 139th Ave. Cross 
No. 4-16.20 San Leandro, Calif. 


Sell 594,115 S.ft. of Land and grant easements comprising 
773,003 sq. ft. to Bay Area Rapid Transit. Also acquire in 
fee and easement 19,106 sq. ft. of Right of Way from 

BART - all between Oakland and Hayward 


CZ) 


OAKLAND , CALIFORNI 
11 moveable bridge over 
Also provide #8 
scellaneous 


Purchase one power sweeper and insta 
depressed track area at Oakland Sugar Shed. 
concrete slab for 10' x 20! storage shed and mi 


Building Modifications. 


Purchase 2 Single Frequency Transceiverse 


crossing 


ovide miscellaneous 


surrounding 


Oakland - Hayward - Construct 600’ spur track (WP portion) 
to serve BARTD's Southern Alameda Yard in Hayward - 
Rehabilitate 120! of track to serve their maintenance ya 


near Sth Ave. in Oakland. 


Part I: Relay 3.120! of 85#, main track, and nine 85# turn- 
outs with 100# material; rais track 4". 

Part II: Relay 890! of 85# lead track No. 15, including eight 
85# turnouts, with 100# material; rais track 6" {f 


Install flashing light signals supplemented by automatic 
gates at Derby Ave. Crossing No. 4,-9.5, Fruitvale Ave. 
Crossing No. 4-9.7 and High St. Crossing No. 4-10.3 


Construct team track facilities, including the relocation of 
existing tracks and the retirement of surplus buildings - 
all to serve Seatrain Lines. 


CARTAN. CALTFORNTA (195) 


105-68 Construct 1,227! of TOFC track; surface 63,700:sq. ft. of 
work area; purchase a la Tourneau Side Porter 


69-69 Construct additional TOFC/COFC facilities, consisting of 
5,540' of loading and storage tracks, storage area with 
landing pad for an additional 150 trailers, as well as other 
related facilities 


40-69 Retire aerial cable and install underground cable along Union 
St. between 5th and 10th Sts. 


146-69 Retire and replace existing acid pump and pipeline with new 
double line, stainless steel valves, pipe and immersible 
style pump. 

29-70 Install float-switches on treatment tanks at waste disposal 

plant 


OARTAND, CALTFORNTA (196) 


80-69 Pay WP's proportion of Hegenberger Road Overpass; retir 
Bridge No. 12.05 


Replace 400! of 85# rail in min track and 700’ of 
in other tracks, including four turnouts, with 1004 ma 


at Oakland Yard 


Purchase new combination 
for the existing Le 
bottom-Llift front-end 


Retire varic 
account 
all costs 


rovide 


controls 


Oakland, 


maT TA 


rT A 


OAKLAN 


attr 
Uli 


165-70 Install 6,000 


c #4 at Oakland, © 


69-71 Retirement of Shop buildings, roundhouse, car repair and 


Mill Building, and other small buildings, service lines, and 
improvements. 


64-71 Alameda Geunty - Cenvsy in fee 32,784 SF ef Western Paeifie 
land and grant easements eomprising of 6,338 SF in Oakland, 
Haywayd and Unien City, Califernia, all te San Franeisee Bay 
Area Rapid Transit District. 


OAKLAND, CALIFORNIA 


s wayside radio system te previde 


r' 
etween dispatcher and trains er 


Install a Dispatehe 
b 
hicles between Sacramente and Oakland, 


immediate centact 
radie equipped ve 


Califernia,. 
vired fer trans- 


24,26 at 


Install cemaunicatien equipment in Building Ne. 
Madisen and Third Strects, Oakland, Califernia. 


Recenstruct and rehabilitate Sugar Shed and Deck facilities 
at Oakland Mele, Oakland, Califernia... 


OAKIAND, GALIFORNIA (262) 


1-72 Install 149,400 square feet of 6" paving at the TOF¢ /COFe 
ramp, Oakland Califernia. 


57-72 Purchase yard engine radios and associated hand sets to 
implement yard radio system at Oakland, California. 


83-72 Pay the Western Pacific's proportion of storm and sewer line i 
public streets, Oakland - Third Street, from Webster to 
Franklin Streets, and 12th Street at Union. 


20-71 Retire Shop Machinery at Various Western Division 
Locations. 


estern Pacific land in 


129-72 Sell 3,750 square feet of W 
Souza and 


Oakland, Cailf., to Wallace M, and Mary E. 
John and Lillie Ann Arguropoules. 


OAKLAND, CALTFOPNIA (203) 

*Acquire 36-foot Up-right Air Lift Automatic Teles- 

coping Work Platform for use of Electrician Work Crew. 
*Method of financing - lease or purchase to 


be determined. 


Remodel 


machine at Oakland, California. 


additional changes for expansion of TOFC /COFC 
t Oakland, California. 


Pay Western Pacific's proportion of storm and sewer 
line in public streets assessed by West Oakland Sewage 
Separation (HUD-4) Third Street at Castro, Jefferson and 
Clay Streets, Oakland, California, 
Provide 172,500 square feet of paving at TOFC Facility, 


Oakland, 


OAKLAND, CALIFORNIA (204) 


provide office trailer, 7,000 square feet of paving, 
and 890' of security fence-all for the locating of 
Tn'T; Inc., at Ferro Street in Oakland, California. 
Provide additional paving, install water line with meter 
and repair existing pavement - all at TorFCc facility, 


Oakland, California. 
Pay Western Pacific's portion of cost to install two 
flashing light signals and to relocate existing 


flashing light signals: - all to accommodate widening 


of 14th street in Oakland, california 


Install double checkvalves at old coach yard in Oakland 


pressure backflow preventor to comply with 


with a reduced 
Municipal utilities 


the requirements of the East Bay 
District. 


OAKLAND, CA (205) 


Retire LeTourneau Side Packer at the TOFC/COFC facilities 
in Oakland, CA. 
Sell 30,000 square feet of Western Pacific land and 
Building No. 157 located thereon at Third and Harrison 
Streets in Oakland, to the Howard Construction Company. 


105-76 provide additional paving at TOFC/COFC facility in 
Oakland, CA 


9-77 Retire and replace thirty-one line code storage units 

between Oakland and Stockton. 

40-77 Part I - Construct improvements to south end of S.R.&D.- 
freight dock to serve Western Pacific Transport Terminal 
Operations. Part II: Construct new truck fueling facility 
on port of Oakland leased property to serve Western Pacific 


Transport Operations. 


81-76 


93-77 


OAKLAND, CA (206) 


Pay Western Pacific's portion of cost to install two No. 


Cantilever flashing light signals and to retire existing 


8-B 
16-0-74 in Oakland. 


No. 3 wigwags at 18th Street Crossing No. 
Make improvements and repairs to SR&D's freight dock to 
serve Western Pacific Transport Company Terminal operations 


at Oakland, CA 


part I: Install new water service line and retire old line 


Oakland Yard. 
Part II: Install new water service line and retire old line 


Oakland Mole. 


Construct improvements to W.P.T. truck repair facility 
area on Ferro Street in Oakland, Ca. 


Construct facilities to accommodate Chrysler Corporation's 
vehicle Unloading and Storage Operations. 


OAKLAND, CALIFORNIA (207) 


Complete construction of facilities to accommodate Chrysler 
Corporatios's vehicle unloading and storage operations at 
Oakland, California. Also construct new yard office, diesel 
fuel facility and maintenance of way equipment shop to make 
space available for Chrysler facility. 


construct facilities to accommodate expansion of Western 
Pacific Transport operations in Oakland, Ca. 


Purchase labor saving tools and equipment for locomotive 
Dept. Oakland/Stockton, 


Construct improvements and alterations to building No. 161 
located at 3rd and Oak Streets, for use by Western Pacific 
Transport Company. 


Construct improvements and alterations to building No. i 


OAKLAND, CA. (207) 


It is proposed to installia meter recording device at the 
Oakland diesel facility to verify the quantity of fuel re- 
céived, 


Purchase 6ffice furniture and various office machines for use 
by Western Pacific Intermodal sales and service group. 


Grant to City of Oakland an easement for readway purposes over 
two parcels of land containing 1.682 acres. 


Replace worn out Clark Forklift. 


Purchase steam cleaning machine to clean locomotives. 


Install additional stationary lighting on Tracks 2 and 3 of 
the Oakland Intermodal Facility. 


Purchase one Osborne Micro-Computer System for use by WPX. 


OAKLAND, CA. (208) 


68-82 Construct Western Pacific portion - 262' of tracks to 


connect to 4,101' pf track serving the Port of Oakland's new 
container terminal on the GO-15, Supplement I basis. 
80-82 Install drainage inlet and pipe at WPX trucking facility 


in Oakland; and repair paving and water line. 


10-83 Install steel pile trestle on Bridge 7.41. 


Stations- Ob 
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46200 


A. CARLISLE & CO. 


STATIONERY - PRINTERS 
251 BUSH STREET 
SAN FRANCISCO, cal. 


OLA, NEVADA 
Stendard Tool House 


house. (Aud.No.£ 
tO! x16" 


Proctor, 


OLA, NEVADA (2) : 
Capitalize value of existing buildings not now in 


investment account and retire from investment 
account value of tuildings which are no longer 
in existence at Ventosa, Jasper, Luke, Shafter 
and Ola, Nevada, 

Install 1 double zinc-lined redwood box eistern 


at section quarters and retire old water barrel. 


pumpers! house & toilet from “hafter to Inke, 


single telegraph operator's house & toilet from 
2. 


section house & 


le bunk house & toi 
carbody bunk house at Boaz. 


Track — Part of Item 46 - 1951 Budget) 


OLA, NEVADA (3) 
240-51 Construct & install five 2100# capacity standard ice boxes, 


ene each at Sand Pass, Gerlach,Sulphur, Jungo & Shafter, 


Construct & instajl three9007 capacity standard ice boxes, oné 
each at Luke, Silver Zone & Ola, Nev. 


Construct & retire various sidings in connection with 
Ics between Alazon & Nev.-Utah State Line: Wells,Boaz,Ruby, 


Tobar,Ventosa,Spruce,Hogan, MP 757,luke,Shafter,Silverzone, 
Clifside,Proctcr,Pilot,Dyke & Ola.(Part Item 26-1951 Budg.) 
Retire existing double wooden box cisterns and old style 

hand pumps and replace with concrete cisterms and new style 


hand pumps at Bronte, Silver Zone and Ola, Nevada. (Part 
of Item 72 = 1952 Budget) 


OLA, NEVADA (4) 
at Reynard, Cholona, 


Fartof 


rn 


Ola, Nevade ( 


Item 7 = 1952 Budget) 


Install remote-controlled gas-burning switch heaters at east 
& west ends of sidings at Sand Pass & Ola, Nev. (Item 44 - 
1953 Budget) 


OMAHA, NEBRASKA (1) 
Purchase furniture and equipment for traffic 


‘D 


off-line general 


Cincinnati,Detroit, 


Sysmen, 


Purchase 10 Silentel accous tidiiyeenals tered steel 


cabinets to deaden noise of teletype machines in General 


Agents' Offices at San Jose, Portland, Seattle, Salt Lake, 


Omaha, Detroit, Cincinnati, Pittsburg, New York and 
Washington, 


AFE OMITRA. CALIFORNIA 2 
OF BO AES passenger end freight depot GH7hstt): 
05 Oil Pump House 
306 Ballast Pessing & Business tracxs 


307 Pump House, &c. 
493 Construct section house 


552 Complete House track & constn.oil spur 
700 Inatall station e ete} M,P. 358.2 


a NRA ‘ L 
\} | ‘ ‘ } = yle g TeO° 
a ae - OV LU Vv vVlA AL 22 VOM v aU 
sno traek hv exyte 
iit LLicUsA / AU GiLUS iL 


Kier 163 Construct 16 ft.x24 ft. pump stetion and 
install ges engine 


sion to passing tracks, Omira and Calneva. 


Retire 1 train order Semaphore & 14 car bodies. 
Standard stove & Clawson chimney in bunkhouse, - 


AHA XAG 


v 
and mattresses in bunkhouse 23. 


63-34 Transfer value of portions of W.P. property on 
main line and branch lines from carrier to non- 
carrier property, between W.P. Mole and the Calif,- 
Nevada State Line. 

227-42 Install bathing and sanitary facilities in bunk- 
houses e 

0-369 Install electric lighting in Section louse. 

C-27-48 Retire 12'x18* frame bunkhouse (pumper) retire 
14'x20' and 5'x14" frame store houses at Omira, 
(Retirement without replacement - not includéd 1948 

Budget) 


C-16=50 Retire 5'x5* frame outhouse formerly serving Sec- 
tion Facilities at Omira,Calif. 


OMIRA, CALIF. (4) 
Retire water & fueling facilities for full 
dieselization of Motive Power at Loyalton, 
Chilecoot & Opira,Calif.(Part of Itenx 52-1950 


Budget) 


Install electric lights in bbnnk house and relocate same 
from Omira to Red Rock, Calif.(Par Ttem 46-1951 bude. 
Retire portion of WP property sold to Clark C, & Ida M. 
Rowland at Omira, Retire portion of WP pfoperty sold to 
Samiel T.& Hazel H,Hilberg at Omira. 
C-10-52 Retire 18'x22% bunkhouse and fpcilities. 


Stations- Oroville 
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0-151-40 


0-159-40 


0-203-058 


OROVILLE, CALIFORNIA (01) 

———— EE 
Construct 6' x 6! x 10! concrete manhole on 
sewer line at Oroville roundhouse. 


Install elevated sand bin with 
e 


at sand house, engine terminal, 


Replace "I" beams with "H" beams and replace 
ties in track scale, 

Install partition, additional electric lights, 
and rearrange baggage room in WP passenger 
Station to provide space for Railway Express 


Agency. 


Construct 200! extension to 2" water pipe line 


ease of Oroville Passenger Depot for servicing 


16 and 18 car trains. 


ne 
a 


a 
onal lockers 


594 linear feet, f 
house treck 330 linear feet, 


(O~3) 


Instaj1l 321' of 2" water pipe line connection 


from city water main on Palermo Avenue to 
Section Foreman's House. 

Install additional electrical lighting facilitie 
in freight office. 

Convert pantry in east end of Passenger Depot 
into car inspectors waiting room and supply room 
6onstruct 2 100* wheel storage tracks at 
roundhouse ,Oroville , Calif.(Not included 1948 
Budget) 

Install 2 overhead circulating steam heaters 


in WP Store Bldg. at roundhouse, (Not included 
1948 Budget) 


OROVILTLE, ° {0=3) 
Install two electric i complete with 


Wiring in Automobile 
Oroville,Calfr, 


near Roundhouse 


eee oS OROVILLE CAMLF. (O-4) 


0-513 Installation of electric lighting along repair 
track No, 2, Oroville Yard, 


OROVILLE, CALIFORNIA 
Hoisting. ¢ Crene onage Th L 
ale gg es use 
eget: 
ees 
"Seapinte onplete bvildings a trecks 
Ce icelledk 


pees House | : 
ge ’ 
Stock Yards tne ree 


Construct car inspectors building 


ae ice house 


Const. teleg. office & office building 
Install elec.lights eat Passenger depot 
: station signeél passenger depot 


Curcethed 


Spur track for Ehmenn Olive Co.etc. 
Install screen aoare & — on . 
: Pea se 
Sten ge eeting hou 


OROVILLE, sarees « 
Complete lavatory bldg. at Eng.HauxTerminal 
Install & reconstruct Slide & sewers 
Construct warehouse 60'x1z0! 
Constract standard stockyard Oro.Terml. 
Install qrai j j 


yr 7 
Vv 4 anc 


Re na mein line between Oroville Terminal 


Oro ville including restoration of tel.line 
repairs to bry Creek bridge 


Track gnatee in Terml.Yd.to connect tracks 
Srd and 4t 


140 ft.extension to present spur serve Cal. 
Ripe Olive Co. 


‘ 44 
construct 40 ive 


Sth firanmom 


Lars 


YJ 
Bn. AlZye+o "i near Ke 
Te 


{ wel { uf al ahs fu mp 


LLA / Shu + Qontoe V 
fs 
f 


fn ’ 


( me plathst ™m Qe 


4 Y 
t Fornd Gutemetik 


{fo Hal STOW 


YAaLLi Ks 


td bandird Mirtrint het 
a) e - ? 
v Qs <7 they eter fe xe 


euo-316 Shelter for Pump - Greville - Terminal ; 
AFE WP-41\Drilling well and installing ne ump end 
a 


>t 


new ve np enc not Or ° 
o/prilling well and installing new pump and motor.’ 
Replacing timber overgrade crossing with a perm- 

anent structure 


66 


Laying 6x9' concrete sidewalk and 14-lineal feet: 
of concrete curb and gutter with iron gutter 
cover, Myers and High Streets 

Gai® _Retirenentof-one-Ford-touring..car,.1917.Model , 


4-cylinders.3$x3$"-223H.P. Engine -No«37S3545 


16-21 Gonst ruction of 5300! spur track to serve 


ud. 
proposed mill of Hutchinson Lumber Go. 36) 


3 


A.F.E. R OVILLE, CALIFORNIA 
ize) ut 1aine_moter_ear—for—rtdge-Geneto.5y_Loceum 
Distirict,West.Div.,—_using—_wheeis, frame—and 
engine—_of Ford_touring car _retired_at—_oroville. 


Improving 


Company Ww: oF; BD 
Removing one set of Dormant Scales from freight 


house for phipmen* to San Jose. 


c 
See Adelaid : 
Transat erring one 200-ampere portable electrically 


machine from Jeffery Shops. 
al 


Gonstructing 313' extension to Sunical Packi 


Company spur to serve A. R. Hoke. 


Purchasing from the Western Realty Company 21.527 


acres of land. 
Constructing 4786' additional yard tra 
Installing D.& M- Locomotive cleaning ma- 


‘chine at round- hous 6+ 


OROVILLE, CALIFORNIA 


Replacing present coach watering pi 


larger pipe and extend same 250! 


Extending Oroville freight house platform 
10x90! 


Extending existing packing shed; extension north 
side 24x160' - east side 20x84'; platform west 
side 16x92! - south side 8x20! 

Retiring warehouse now carried in Road & Equip- 
ment Account 16 and transfer it to Miscellaneous 
Physical Property Account 705. 


> 


Constructing two additional tracks in yards, Yard 
Track No.5 1850' and rip track No.2, 950! 


? 


Purchase 2 strips ground &' wide,Lot 27 


. 8 
OROVILLE, CALIFORNIA 
Retire portion of Lot 24, Clements Addition. 


Purchasing two strips of ground 8' wide in Lot 27, 


one on each side of Oliver Avenue. > 

Constructing standard W.P. track scale house and 
installing electric lights at track scale. 
Replating existing Myers Sireet timber bridge 
No. 204-89 with reinforced concrete baliast deck 
structure - 
Lowering the Ehmann Olive Co. Spur approximately 
4 ft. for a distance of 170 ft. with 250! run- 
off, Oroville, 

Lowering frame bents on Lincoln St. 

lowering Line Ooln St. 


y wn +i} 
BY vl her Witn 


nasseny:r 


= catia, 7 2 


Purchass 


and install electric driven air com- 
pressor, together with necessary piping. 


Purchasing and installing hydrostatic test 
Constructing 14° x 40° -4 telegraph offi 
Retiring 55x48' frame house located at 611 
Meyers Street, Tract No. 1448, Deed No. 756. 
Purchas ing one Y=key Burroughs tabulating 
transformers at Oroville, 
Assessments for public improv 


Retiring - 25 K.W, 


Huntoon “treet and High “treet. Sino 
Install 110' continuous turntable replacing 
present 80* turntable 


Construct repair t 


Retiring outfit 


on 


Retiring property on High Ste 
Enlarging present freight hous 
3500 Sq.Ft. asphaltic macadam 


e 
pavi 


Apply tie rods, interchange track with 


Assessments for improving High Street. 


ee oe <7 a tr se We 
txtend yard tracks Nos 


Install boile 


Jane T.atwne 
JLo LG Y ii 
J 


23-28 784! additional lead oe to roundhouse. 
89-28 1 hydraulic bushing press 
156-28 Construct one 4-stall motor car house. 


OROVILLE, CALIFORNIA (11) 


242-28 Relocate oil unload. pipe, extend same 100! and 


91-29 


provide space for driveway & load trucks. 

Extending W.P. Station platform 500 ft. easterly 
and 100 ft. westerly 12 ft. wide, paved with 4" 
crushed rock, 3" Laykold wearing surface, with red- 


wood curbs along track side and renew redwood curbs 


and repair existing platform at Orovulle, 1929 
Bol. No. 9. 

Purchasing Oil meter - Oroville Roundhouse, 1929 
B. I. 59, Reqn. 69, Handsaw, air-driven, Repair 
Track, Oroville, 1929 B. I. 60, Reqn. 70/ 


=f a OROVILLE, CALIFORNIA 1c ee 

Install brakes on wigwag at 3rd St. Oroville, 

to conform to Calif. RR General Vrder 

Constructing settling basin and oil trap with 

necessary sewer line at Engine Terminal at 
Calif. (1929 Budget Item ; 


191-29) Constructing rubble wall along property line of 
=. Property near Oliver St. 


a 


242-29 Providing storehouse for oxygen and acetylene 
flasks at Yroville, Calif. 


(137-30 | Constructing 26 


extension to Suni 
erve Hoke Wood & 


OROVILLE, CAI 
car brake 
ndard section 
bunks and n 
Orovile Yard am East Oroville 


‘ 


Construct extension to caboose 


203-30 Replace overhead 


pole to turntable 


Oroville Roundhous: 


akh 


track, 


5301 


YUL 


nous 


ree 


(14) 
Retire land s 
G=-28=30 Completing Valuation Records of Shop Machinery 
at Oroville Roundhouse, 


1 


33831 | Purchase one Pneumatic Wrench = Orov > Roundhouss 


(1931 B.I. #62) 
Install steam pump 
(1osiebels 


track Oroville,Cal 


QR OVILLE, CALIF, (15) 
C-20-31 Retiring 24'x24! frame ice house and 24'x37! 
frame car repairer's work shop, Oroville, 
destroyed by fire May 20th, 1931. 
9-32 Construct one 18'x22' frame and corrugated 
iron telegraph tool supply house. 


Install six fire extinguishers and painting 


22-32 
interior of WP packing shed at Oroville,Calif 


Ca92d5 
service at 


OROVILLE, CALIFORNIA 

8-37RP Purchase 1 Whiting Locomotive Spotter 

20-37RP Purchase 1 3-speed Motor-driven Hacksaw 

24-37RP Purchase 2 Impact Wrenches 

60-37 Install One Morton 32" Drawcut Shaper #970 with 

Gen.Electric Co.motor #577307, at Roundhouse 

61-37 Install 1 Niles 42" Boring Mill #12487 at R.H. 

100-327 RP Purchase Model "A" Krane Car for roundhouse 

112-37 RP Construct 6-stall extension to enginehouse, In- 
stall drop pit table.Replace boiler washout kane 
and air-operated Monorail hoist, etc. 


140-37RP Purchase 36"x20'0" Brigeport Lathe motor-driven 
162-37 Purchase 6 Workmen's steel lockers for roundhouse 
168-37RP Construct 8" reinforced concrete floor in 

machine shops 


OROVILLE, CALTER NTA (17) 
197-57 RP Extend 4" File Line 1,100 feet, with additional 

Hydrants. Renew 1,250 feet of existing Fire Line 

with Boltite Cast Iron Pipe, at Oroville, Calif. 
Purchasing 57 acres of land at Oroville Terminal 


Oroville, California, 


Car Foreman's office and house for tool, locker, 


wash and carpenter rooms - Oroville R.H. 

Constructing 40! x 60! stock pen and lo 

and transferring from Operating to Nono 
Physical Property, land occupied by stockyardy 

255-37 RP Install additions to track fuel oil unleadi g 
sump at Oroville Terminal, 

Retire cottage at 1655 Huntoon Stesold to A.P. 


Shields,and tfr.property to non-carrier 


C-6-38 


ORDVILLE, CALIFORNIA {18} 
279-37RP Constructing 1,463 feet of new drainage ditch 
and deepen 477 feet of existing ditch; replace 
247 with 36" C.M. pipe culvert under Shop Road 
at Terminal. 
C-20-38 Retirement of frame house at 1715 Lincoln St. 
sold to C.W. Toland 
107-38RP Purchase One No. 555 Ingersoll Rand Impact Wrench. 
for Roundhousee = 


130-38RP To purchase one Sellers locomotive cleaner. 


137-38RP Replace Overhead Lineshaft Drive and Motor with 
individual motor dPive on Shop Machinese 

297-37 Paying The Western Pacific's proportion of 
Assessment and Improvement Districts No.1(A&B, 


*. 


Zone B, and 5. 


A.F.E. 


197-538 


OROVILLE, CALIF, (20) 
Paying W.P.R.R. Co’ 's proportion of assessment 
for constructing sidewalk, curbing and guttering 
fronting W.P. on the northerly side of Baldwin 
Ave. between Myers St. & Spencer Ave. 


Retire one D&M locomotive cleaning 


Oroville, Calif.-Paying Western Pacific R.R.Co.'d 


proportion of assessments for Acquisition and 
Improvement Districts levied by the City of 
Oroville. 

Install additional lighting facilities in WP. 
packing shed. 

Construct shop yard roadways and paving track area 
in mono-rail crane yard back of engine house at 
Oroville Terminal. 


OROVILLE, CALIF. (23) 
Purchase one prime lubrigun Model PA-95 for , 


roundhouse. 
Construct two hand station ice trucks e 
Paying Western Pacific Railroad Company's propor- 


tion of assessments for Acquisition and Impr ove- 
ment Districts levied by the City of Oroville, 


for the year 1959. 


155-39 Replace 180 track feet of S6# with 85# SH rail 
; CANCELLED) 
in wrecking crane track. 


37-40 Install one auto 


78-40 Purchase one model 200 Glo-Arce A. C. electric 


ANCELLED welder for Oroville Roundhouse. 
67-40 Installing elevated sand bin with gravity feed 
CANCELLEDat Sand House, Engine Terminal. 


OROVILLE, CALIFORNIA (22) 
99-40 Construct concrete sidewalk, curb and gutter 
fronting WP property on Baldwin Ave. 
103-40 Install regulator and control valve in stationary 
boiler : 
140-40 Install bathing facilities and replace old — 
outhouses with flush toilets. 
155-40 Assessments for Acquisition and Improvement 


Districts Nos. 1, 4 and 5, for fiscal year ending 

June 30, 1941. : 
157-40 Miscellaneous machine tools and appliances. 
174-40 Purchase Underwood master typwriter for telegraph 


operator. 


166-40 Install locomotive water treating plant. 


105-41 


aes OROVILLE, CALIFORNIA (23) 


166-41 Assessments for acquisition and Improvement Dis- 


tricts Nos. 1, 4 & 5 for fiscal year ending 

June 30, 1942, 

Install combination rip and cutoff saw, SN. Item 
54, at roundhouse. 


Purchase and install motor driven centrifugal 
boiler washing pump and retire old steam pump. 


Purchese and make miscellaneous small tools during 
1941. 
Retire one 177! connecting track one 66! connect=- 


ing track and one 228! crossover, and shift a 


portion of interchange track with Sacramento 


year 


TT 


CALIFORNEE 


OROVILLE, C/ 
insulated transite pipes for 
ution system. 


trio 


and howler 


iriven Layne ¢ 
four-state 


Cw 


+A 
motor 
sna 


nd improvement Districts Nos. 1, 


by City of Oroville, for fiscal 


June 30, 1942. 


1 Model 15 telegraph page printer. 


£ 


(26) 


OROVILLE, CA IF. 

239-42 For various purchased and shop-made facilities, ap- 
purtenances, etc., necessary to properly maintain 
and service Diesel-electric locomotives at Round- 


with pump, meter and elec. conn, 
oii for Diesel Engines. 


201-41 Constr 


rrange 
move 


aeana 
sanc= 


maak 


OROVILLE, CALIFORNIA 


Constr. 4 stall Exin.—to pores 
‘ 49 t bom 


rane 


ith & xX 18! Les 


Tank & Conn. Sewer Line, 


20-44 Purch. 140! Well,Pump & Hlec. 25 HP Motor comp; 
Adad*1. 60 M Gal. water tank; exe? au pokes 
3" fire pump near Yd. Off; Aaa! tL. 12" water Col. 


& Pit east end of RdsHouse Lead Track; Connect_ 
water Line with 8" Equalizer Pipe; Install Fire 
Line & 4 fire hydrants at 2d. House 


220-43 office Furniture and Equipment , period Jan. 1 
to Dec. 31, 1943 incl. 


20-44 Extend drop table pit for one sdditional engine 
stall at Roundhouse. 


OROVILLE, CALIFORNIA (28) 


31-44 Install 12,420 sq. ft. of 6" concrete floor in Rd.- 


% flood lights serving sandHouse at Rdhouse 


Vv 


with 
Wivuil 


ack into stockyard Track 
ct 550 ft. new cabo 


dditiona 
Hose iii 


OROVILLE , CALIFORNIA (29) 


170-44 constr. 10! xX 20! Frame Car Insprs. Bldg (#49) 


at orovilts oyette LoIxe4' Frame 2 Stall Motor car 
House at e Yar 
0-34-44 ‘Dismantle & Retireray & scott 20'x42"~1010" Gap 


Lathe at Groviie Sno s 
install one 18" x 


shop on rear of 


58'tx100! ame RSE wATL 


21-45 Constr. 
Roundhouse. 


OROVILLE, CALIFORNIA 


Construct two caboose trks. (One 900! - On 
and 1,260! extension to water line; purchas 
acres of add Rt. of way in Yar 

49-45 constr. two garden trks. 250' ea. at Roundhouse 


51-45 constr. 12" new sewer Drain from RH Pits to oil 
Trap and 15" Outlet Sewer Drain from Oil Trap 
to Manhole; install 315* of 36" corrugated metal 
pipe sewer drain under trks; 4 manholes and 720! 


of Outlet Ditch; Retire 759" of 12" vit. Sewer 
Line with 7 manholes, Roundhouse Terminal. — 
58-45 constr. 2 spur trks. (Trk. Wy, 1630*; Trk. #2, 
721) to serve Planing Mill of Oroville Lor. CO. 


Install additional 8" oil colum with concrete 
pit, lay 8" oil line connecting with existing 8" 
oil line, install 6" drain connecting with water 
col. drain, all on east turn table lead at Yard 
Terminal. 


Magee Seal SY fA 
SOnstructin 


J 


ge_systems, in vicinity 
Zz 


at oroville Yard, 


OROVILLE, CALIFORNIA (32) 
188-45 Installing 793 lin. feet of curb, gutter and con- 
erete sidewalk fronting W.P. property on the south 
side of Bird Street, East of Olive Ave. - Install= 
ing 266 lin. feet of curb and gutter fronting W.P. 
property on the east side of Oliver Ave. between 
Bird and Robison Streets. 


Purchase eight Wire Rope Slings for handling 


Diesel locomotive parts Oroville Roundhouse. 


Darrine WP RR Cota 
a | Wes > 


nRraAn’ 
say 4 iT 


Posie 
2°901143 33 
v5 evied 

Lou 
e4 ena 


+ + DoVat 


Retire aie “6) 11- Sout Tail Tracks, Nos. 2,3,5,6, 
7 and 8 at Turntable. 


OROVILLE, CALIFORNIA (33) 


0-415-0E Purchase and install One Pyranol Transformer 


at Oroville Roundhouse. 
22-46 Installing 295 lin. ft of 6" galv. Iron Fire Pipe 


Line and Two (2) Fire Hydrants new W.P. Round- 


Replacing 4.17 miles of 85% with 112# rail, replace 
14 main line and two yard track 854 turnouts with 
112# turnouts, installation of new Tie Plates and 


7 rail Anchors per rail, betweem MP 201.73 and 
MP 205. 90. 


OROVILLE, CALIFORNTA (34) 
62-46 Constructing Two 10' x 14' Frame Toilet Buildings 
complete with Water, Electric and Toilet facii- 
ities; One at West end of Stockton Yard and 


One at East end of Oroville Yard, California. 


55-46 Installing additional Teletype Circuit Instruments 
57-46 Installing carrier Talking Circuit Instruments 


and Installing Carrier Telegraph Circuits Instru- 
ments at Oroville, Calif, 


- 4 AT? TT, a te ; e } ade 
if eo "ia ta! e171,” Cyt al 2 ¢ 
131-0E Enclosing of the arcade 


WP Passenger Depot. 
C-2-46 Retire a small strip of land on the Northerly 


side of Bird St easterly of Oliver Ave. sold to 
R.C. Field. 


OROVILLE, 
ing Automobile 


ch, south of Roundhouse, 
lower deck boring bar for Diesel- 
engine work at Oroville Roundhouse. 


101-46 P,rcha Air Motor Operated Power Zacks 
0-433-0E Install drainage ditch adiacent to Roundhouse 
C-18~-46 Constructing 26'x50! Frame Bxtensi nm to Store 


Room, Bldg. Noe 22, at Yard 


° at Terminal, 


112-46 


Construct locker room for passenger trainmen 
and enginemen in West end of Passenger Depot. 


156-46 Installing 70 ICC-R-100 Gas Cylinders at Power 
Switches in C.T.C. 


Territory between Oroville & 
Portola, Calif.*Not included in 1946 Budget) 


aaeo - + 
ssessments for 


Orovi lle 


+i 9 
7 


Convert 8 retired outfit cars into section bunk- 
houses one eachat Midway, Carbona, Kingdon, 
Franklin, Oroville, Virgilia, Twain & Quincy 
Jet., Calif. 


47-47 


C-54-46 


60-47 


OROVILLE, CALIF. (37) 
Install hog troughs 6'x10'x3'6" frame corn crib 
and alterations and shifting of upper stock 
loading chute and chute tenders shelter at 
W.P. stockyards - Oroville,Calif.(Not included 
1947 budget) 


Dismantle and retire rail and tie car WP 44 at 


Oroville, System. (Retirementwithout replacement) 
Extend ringing track circuits of automatic 


crossing protection signals at 9 crossing between 


Oakland & Oroville, 3rd St. Oroville #4=204.5 
other locations San Leandro, Dscoto, Rhodes,Harte, 
Terminous, Gaannvale, Franklin, 12th Ave. Sacto. 
(Not included 1947 Budget) 


LE, CALIF. (38) 


64-47 Install 5 1,000 cycle generators to WP carrier 


telephone & telegraph channel, one eachat 
Stockton,Sacramento, Oroville, Keddie & Portola, 
(Not included 1947 Budget) 


[irchase air-operated jacks for points in Ca 
eto.Shops 1 - Oroville 


2 —- Gakland - 2 Sa 


Item 77 - 947 Budget) 


C-30=247 Retire a portion of WP property in Lots 2 and 3 
Block 10, Grays Addition, Oroville, sold to 
Ruby Mekellos - retirement without replacement 


not inclwied in 1947 Budget) 


C-40-47 


OROVILLE, CALIF. (39) 
Install 1280 lin. ft.of 4" galv. W.I. coach 


watering pipe line with 17 water hydrants with 
hydrants & hose boxds, retire 982% lin. ft. of 
W.I. coach watering pipe line of various dimen- 
sions together with old style hydrants al ong 


main line track at Passenger Dept. platform at 
Oroville. (Item 35 - 1947 Budget) 


Pave roadway between monorail & roundhouse, also 
adjacent to diesel shop and improve drainage 


area around shop grounds (Item49 - 1947 Budget) 


Retire portion of WP Outside Lot #55, fronting 


Huntoon St. near High St., sold to Diamond Match 


Co.(Retirement without replacement) 


OROVILLE, CALIFORNIA (40) 


181-47 Pyrchase six miscellaneous electric welding 


205-46 


187-47 


machines from Surplus “Government Property = 
Stockton, Sacramento Shops, Oroville (Item 87 - 


1947 Budget) 


Misc. small tools, appurtenances & appliances, 
Calif. er - (Item 71-1946 Budget) - Oakland, 
Stockton,Sacto.Shops, Oroville & Portola. 
Construct 40' extension to elevated monorail hoist 
trk. construct 30! and 12' extension to roundhouse 
elevated tracks 9 and 10, also Hea extension to 
wheel track #1, install derail & bumper on frk. 


serving monorail at roundhouse, Oroville,Galif. 
(Item 48 - 1947 Budget) 


189-47 


200-47 


OROVILLE, CALIFORNIA (4K) 
Install monorail track with hoist over diesel 
engine shop pits, Nos. 15, 16 and 18, inroundhouse 


Oroville (Item 47 - 1947 Budget) 
Construct facing wall 42* long by 18' high, adjace! 


to Mrs. Rae Boyle's property at WP right of way 
& “pidge St., Oroville,Calif.(Not included 


1947 Budget) 
Purchase small tools, appurtenaces & appliances 
& make shop-made tools for various points in 


Calif. (Part of Item 92 - 1947 Budget) ~ 
Oakland, Stockton, Sacto. Shops, Oroville _ 


and Portola. 


OROVILLE, CALIFORNIA 
Construct draimge ditches 
west of W.P. Main Line for roundhouse drainage, 
Oroville,Calif.(Item 44 - 1948 Budget) 
Install 23,200 sH 85# tie plates in various yard 


tracks (20,000 plates at Stockton (3,200 plates 


at Oroville - Item 10 - 1948 Budget) 


Install 1420' 1" water line for carmens shanty 
at E. end of yard, Oroville. Renew 1,070" of 4" 
and 1756" of 3" galv. iron pipe with 2,826 lin.ft. 


4" spiweld pipe from spring to water tank at 


Pulga (Item 34-1948 Budget) 


132-49 


14 6-49 


158-49 


OROVILLE, CALIF, (49) 
Purchase one Model F-1, 1/2 ton Ford Pickup 
Truck for use of Telephone & Telegraph Maintainer 
between Oroville & Portola, Calif. Sytem. 
Purchase 6 Fairmont M-14+, Series "H", Steel 
frame section motor cars, for use of Roadway 


Section Forces between Oroville and Portola, Cai. 


Purchase two cardineer units with cards (one 
at Sacramento, one at Oroville) for use in 
inventory stock control of diesel material at 
Store Dept. 

Install additional telegraph carrier circuit 


instruments, one set at Orwville and one set 
at Keddie,Calif. 


CALIFORNIA 
one SH 20-to n Capacity £1 


Operated Stationary Bridge Crane i 


Oroville (Not included 1948 Budget) 

Construct 20'x24'x10' prefabricated steelox Bldg. 
to be used for storage of diesel tools & equipment 
at roundhouse, Oroville (Item 25 -1948 Budget) 


Construct 10'°8"x40'0' steelox bldg. #79 to be used 
for housing waste soaking vats & install car oil 
storage tank near roundhouse, Oroville )Item 26- 
1948 Budget) 

C-49-48 Retire portion of WP property bou nded by Meyers 
St., Baldwin, Spencer & Park Aves. Orovible, 


sold to L.P.Corporon & L.L.Collinson,Retirement 
without replacement - not included 1948 Budget) 


OROVILLE. CALIFORNIA 044) 


Be eel 


Install Niles 90" SH Driving Wheel Lathe 
(Transferred from Sacto. Shops) and construct 
Lean-to Bldg. for housing Lathe - Item 


85 - 1947 Budget - Roundhouse. 


Construct 20'x32' steelox bldg. #21 to be used 
as a carpenter shop at Engine Terminal, Oroville, 
(Item 24 - 1948 Budget) 


Purchase 35 add'l. Class ICC "R-100" gas cylinders 
for Power Switches in CTC Territory between Oro- 
ville and Portola (Not included in 1948 Budget) 


OROVILLE, CALIF. (45) 
116-48 Construct 2,943,0' of add'l. trackage,install 8 
add'l, turnouts, retire 2,511.4' of trk. and 9 tur 
outs, also shift 670! of track and 4 turnouts,pur- 
chase add'l. right of way and construct extension tq 
Culvert 202.46, all at Addlaide Terminal Yard, 
Oroville,Calif.(Item 9 - 1948 Budget) 
Construct 48'x124" cone.plfm.with 20'x92' conc.pifm 
wing & two con.ramps, 1 12'x25* and 1 20'x30', con- 
struct 40'x100' structural stl.frame with metal 
sides frt.house,comp. with 40'x20' office, 6*xi1* 


record room, 2 6'x10' toilet rooms,comp. with plumb 


ng water & elec.facilities, ave driveway on truck 
sides of frt.house,retire 40'x150' frame frt.house 
with plfms. which were destroyed by fire, 


Oroville (Item 27 - 1948 Budget) 


OROVILLE, CALIF. (46) 

187-48 Purchase misc. small tools, attachments, 
appliances, small machinery, etc. Calif. 1948 
Part Item 64 - 1948 Budget) 


(46) 


with receiving 


aos sineaee comp, 
transmitting, printer, verforator & typine units 
at Stockton,So.Sacto., Sacto, Oroville, Keddie & 
Portola, (Part Item 52-1949 RBudget) 
-+9 Construct 150! extension to roadway to serve Store 
House, Terminal Yd. Oroville.(Item 49 j 


- 1949 Budg.) 


OROVILLE, CALIF, (47) 

120-43 Install centralized traff. control system bet, MP 
205 & 321. Construct 58h! spur track at Jarbo MP 
236.1. Construct 869 westerly extension to house 
trk. tio connect with 607! spur Paxton, forming new 
house track, extend “pring Garden Passing Trk, 
430.65" easterly by constructing 263.65! tack 
connecting with 167.0' spur track. Replace 85# rail 
with 112# rail in various passing tracks Oroville 
to Portola and 75# rail with 85# rail in Delleker 


Spur and PortolaYd.Tracks, 


92-49 Purchase mise, small tools, attachments, appliances, 


small machinery, etc. Calif. 1949 - Part of Item 


72 - 1949 Budget) 


e. 


OROVILIE, CALIF, (48) 
Purchase & install the following facilities: 
l-Water Still at Roundhouse 
i-Induction Heater at Roundhouse Monorail rxten, 
1-Magnaflux Machine for Roundhouse, 
(Item 69 - 1949 ydget) 


Conversion of W.P, Morse Telegraph Circuits No, 19 


o-¢ 


and No. 20 to a local physical telephone circuit 


connected to section foreman residences and tele- 
graph offices and between any Section along right 
of way by hand line pole connectors between 
Oroville and Portola. (Not included in 1949 Budget 


Reqn, #194-49 for material placed August 12, 1949, 


OROVILLE, CALIFORNTA (49) 
Retire 18'x22!' frame & corrugated iron bidg. 
at Oroville, Calif. formerly used by Telegraph 
Dept. as a Supply House, 
€enversion of WP Morse Telegraph Circuits to a 
local physical telephone circuit connected to 
section foreman residences and telegraph offices 
and between any section along right of way by 


hand line pole connectors between San Francisco, 
Oroville, Portola & Winnemucca. (San Francisco 
portion furnished by P.T.& T.Co. on rental 
basis) In state of Calif.Only.(Part of Itean #49 


1950 Pudget) 


OROVILLE, CALIF, (50) 


Enlarge and modernize men's toilet room, replace 
existing and installing additional plumbing 
fixtures, install tile wainscoats and sheet rock 
walls of men's toilet rooms, Oroville, (+tem 26 - 
1950 Budget) 

Purchase and install one 12"x13" motor-driven air 
compressor and retire old compressor at Oroville 
Roundhouse. (Iten 56 - 1950 Budget) 

Install "Stobo" Car End Straightener transferred 


from Wendover, Utah, 
Extend WP store house platform 33'x8" and re- 


locate present steps, Oroville. (Item 32-1950 


Budget) 


OROVILLE, CALIF, (51) 
Install two 100-ton Duff-Norton air-pperated 
Jacks, transferred from Winnemucca, Nevada, 


Serial Nos. 126-RX=-1664-N and 126-RX-1676-N, 


Oroville. 
) Retire a porti 


OROVILLE, 


el 


1258 
ele Os / 


sour trki to side trk. all at Orovi- 
(Part Item 11-A-1950 Budget ) 


= 


Purchase various labor saving tools and test 
equipment for use at Sacto., Oakland and Oroville 
Shops, 


OROVILLE, CALIF. (53) 


i’ 


C-56-50 Retire 6 ton pillar crane in W.P.Team Track 
Yard, Oroville. 


140-48 Install CTC System between Hammer Lane and 


Oroville, including minor changes in tracks. 


in connection with the Signal Work, 
21=51 Purchase & install a Calibrating Machine for 


checking the accuracy of speed recorders used 


on Diesel Freight & Passenger Locos. Road Nos, 
804, 805 and 913-921,inel.System. Oroville, 
(Item 138 - 1951 Budget) 


Purchase & install one SAF-NFZY Air Filter 


Washer-Oiler at Oroville Roundhouse, (Item 136 
1951 Budget) 


indicators 
C rovi lle Yards 
in ordering trains entering 
rh I eT n LIne ncveLri 


- +4 11a 5 Fa 1") 
narticular track, (ita 


Install light-out cheek circuits on signals between Oroville 
and Portola. (Item 54 — 1951 Budget) 


I,stall flashing yellow aspects at nine locations and re- 
locate 36 signals, between Stockton and Oroville, Calif. 
(Item 51 - 1951 Budget) 

Construct 185% spur track on GO-15 Basis (WP propn. 108! 
from HB to CP, industry propn. 77' from GP to end of track) 
and replace 80! of 75# with 25¢ Rail thru turnout in WP.SN 


Interchange Track to serve Gulf Red Cedar Co., Ine at 
Veach St., Oroville,Calif, 


OROVILLE, CALIF. 


DROVES oS (56) 


Retire steam locomotive sand-drying facilities at Oakland, 
Stockton, Oroville and Portole, Calif. 


Signal work required in connection with retirement of sid- 
ings and spur tracks between Oroville & Portoia, Calif. 
Retire miscellaneous shop machinery at Secramento and 
Oroville, Calif. 

Purchase one Vapor Model-C-4040 Washing Machine for cleaning 
out steam generator coils on Diesel Locomotives, Oroville, 
(Item 113 - 1952 Budget) 

Install add'l, channel telephone & telegraph carrier 
apparatus at Niles,Stockton,Sacto., Oroville, Keddie & 


Portola. (Part Item 54 - 1952 Budget) 


OROVILLE, CALIF. (57) 


Purchase 4 = 200 Ampere, Trailer-mounted, portable, gasoline- 


driven electric-welders, one each for repair tracks at Oak- 
land, Syockton, Sacramento & Oroville. (Part of Item 105 - 
1952 Budget) 


Install electric water cooler at 


tem 63 - 1952 Budget) 


7 OC 7 
K 0, 000=ca Le» 
Stockton, 


7A 7 
Oroville, 


Install gromnd air lines, Tracks 1 to 6, inclusive, in 
Yard at Oroville,Calif. (Item 82 - 1952 Budget) 


Install three floodlight towers at various locations in 
Oroville Yard. (Ptem 70 - 1952 Budget) 


ORGvITTE, ALT. (59) 
Purchase miscellaneous labor-saving tools and equipment for 
Oakland, Stockton, Sacramento Shops, Oroville and Fortola, 
Calif > 


Install add'l. apparatus to provide full components of 


standard equipment for all TCS carrier installations, includ 
ing code line filters and line units at Niles, Carbona, 


Charter Way, Oroville, Pulga & Keddie. (Item 34 - 1953 Budg. 


Purchase cabinets & filing system for Store Depts, at 
Oakland,Steckton, Sacto. Oroville & Portola, (Part of 
a General Program) 


Purchase various labor-saving shop machines 


switch point protectors: 11 at Oakland 


Yd., 16 at Stockton Yd., 5 at Cordova, ° 
(E BO ee we 1953 Budcet) 
, LU . _ 


apparatus with modern ‘rack- 


rA14f 


Cmhn 53 Neiciaae pada obsolete duplex 


mounted equipment using Western Electric relays: 2 at Stockton 


1 at Oroville and 2 at Portola.(Part of Item 48-1953 Budget) 
122-53 Purchase and install one Paxton-Mitchell Model F.0. Filter 


Oiler for Roundhouse. 


C-59=52 Retire 77' timber trestle BR, 204.26,capitalize WP propn. of 
a concrete & steel double track highway, underpass (State of 


Calif.,, Oroville By-Pass, Road 111) all at MP 204.26, near 


Orovible, Calif. 


Labor-saving tools, devices 


Dept. Use, 
Purchase 12 Electric Drinking Water 
2 at Stockton Roundhouse, 7 at 


Coojers and instell at 


locations as follows: 


Sacto. Shops, 3 at Oroville Roundhouse, (Item 30 - 1954 


Budget) 


OROVILLE 


_ CALIF, 


Mfg. Co. Oroville, Calif. 

_ Purchase two steel gasket cabinets, one each for use at 
Sacto, and Oroville Stores. (Item 35 - 1954 Budget) 
Consolidate AC power service between MPs 207=233, Oroville to 
David, Calif. (Item 41 - 1955 Budget) 

Purchase various labor saving tools, devices, and equipment 
for Mechanical Dept. use, Oakland, Stockton, Sacramento Shops 
and Oroville, Calff, (Item 83 - 1955 Budget) 


Install electric heaters in car journal waste soaking vats, 
Stockton and Oroville, (Part of Ite 8&2 - 1955 Budget) 


161-55 
35-56 


83-56 


124-56 


OROVILLE, CALIF, (63) 
Sell 0,32 acres of land to Western Realty Co. in Oroville. 
Purchase one Sperry Ultrasonic Reflectoscope for inspection 
of locomotive axles, Oroville, Calif. (Item 109-1956 Budget) 
Install VHF in Oroville radio maintainer's truck, System. 
(Item 58 - 1956 Budget ) 
Purchase 86.067 acres of Parker, Thode, Gruber and Downer 
properties for yard expansion at Greville, calif. 
Purchase 100-ton Hydraulic Press and retire worn-out press, 


Oroville, calif. (Item 110 - 1956 Budget). 
Install 73 switchpoint protectors on yard switches 45 follows: 
6 Oakland, 5 Fruitvale, 6 Milpitas, 6 San Jose, 25 Stockton, 


10 Sacramento, 10 Oroville and 5 Keddie. (Part of 1956 Budget 


Item 25 = 1956 Budget Item 26). 


OROVILLE, CALIF, (64) 
230-56 Install 120 gallon underground tanks et Cakland, Sunol, 
Carbona, Stockton, Kingdon, Franklin, Sacramento, Marysville, 
Oroville, Bidwell, Tobin, Greenville and Clear Creek,Calif.. 


(Part of 1956 Budget Item 87). 


236-56 Construct room for PTé& dial equipment in depot, Oroville,Cal. 


245-56 Construct 1,675" spur (WP 115! HB-cP, 857’ on industrial basis 


and 703' at industry expense) all to serve Feather River 
Aggregates at Oroville,Calif. 

269=56 Capitalize Business Car #103 used as women 
and restroom at Oroville, Calif. 


's toilet, locker, 


ORO} HE, CA 


101-57 Provide dial-ringing between Roadmasters and section foreman 


on local télephone circuits on 3rd and 4th Subdivisions, 
Western Division, Oroville, Keddie and Portola, (1957 Budget 
Item 52). 

Retire miscellaneous shop machinery at Oaklani, stockton, 
Sacramento and Oroville, Calif, 


Purchase .897 miles of track and 1.579 acres of R/W from 


Sacramento Northern Ry. in Oroville, Celif, 

Sell 1.689 acres of land on Baldwin Avenue, Croville, to the 
City of Oroville, Calif, (Deed recorded Dec, 17, 1957) 
Restate value of well No. 4 and appurtenant water facilities 


in Oroville Yard and transfer from operating property to 
noh=operating property, 


121-58 


75-59 


OROVILLE, GALIF, _ (66) 


Construct 12'-0" x 16'=0" extension to Steelox Building 
No. 480, relocated from Cordova to Oroville Yard under 
AFE 165=57, Retire Building Nos. 658 and 659, destroyed 


by fire April 26, 1958, No work started, 
Purchase tools and test equipment for radio shop and convert 


old carpenter building into temporary radio shop at Oroville, 


ce eae and install additional carrier telephone equipment 
for circuit, Oroville to Sacramento, california 
Purchase three transistorized loudspeaker-type Motorola 
packsets, for use by train yard car forces at Oroville, Calif. 
Purchase various labor-saving tools and wquipment to increase 
output and efficiency 

Part I Retire Eldorado Oil facilities and other surplus 

ilities at Oakland Mole 

Part II Retire surplus Oil and Water ? 


Locations on the Western Division 
Capitalize cost of Western Motor Lodge located at Bird & 


Oliver Streets, Oroville, California. 


acilities at various 


34-60 
63-60 


69-60 
70-60 
81-60 
120-60 
159-60 


(67) 


San Jose, 


OROV ¢ 
Install five water heaters in crew rooms at Oakland, 


and Oroville, California. 

Construct 20'x40' (30,500 gal. volume) swimming pool, in 

connection with Western Motor Lodge at Oroville, California 

(50% Western Pacific; 50% Joseph Rossi). 

Replace obsolete Model 2 carrier telephone equipment - 

Sacramento to Keddie, california 

Replace obsolete perforators with Type 15 DPE perforators at 

Oroville, Keddie, and Portola, California. 

Construct 800! track and provide graded erea for team track 

facilities at Oroville Yard, Oroville, California. 

Purchase miscellaneous labor-saving tools and equipment to 

increase output and efficiency. 

Pt. I - Grade and surface/a acent to wye track. Pt. Il 

Provide crushed rock driveway and improve adjacent graded areas 
Oroville team track facility Pt. Ill Construct end unloading 

ramp and provide rock surface. All at Oroville Yrd. Oroville, 


Calif. 

PART I: Retire Tool Shed (Bldg. No. 181) at Hayward destroyed 
py fire Jan. 7, 1961. 

Sell Bldg. No. 437 at Terminous and Bldgs. Nos. 479 


PART ITI: 
and 482 at Cordova, to R. E. Borden. 


13-61 
(cont. ) 


120-60 
12-61 
35-62 


42-62 
87-62 
88-62 


131-62 
133-62 


OROVILLE, CALIF. (68) 
PART III: Retire roof of Onion Shed (Bldg. No. 392) de- 
stroyed by windstorm, October 1959, at Stockton. 
PART IV: Retire kitchen equipment, Oroville Depot (No 
longer in existence) 
Purchase 3 #CP-612 RLP Impact Wrenches complete for Oroville 
Provide Improvements to team track area, Oroville, California. 
Purchase miscellaneous labor saving tools and equipment for 


Mechanical Department. 
Purchase and install carrier telephone equipment to extend 


dial telephone service, Sacramento to Oroville, Keddie, and 


Portola, California. 
Install twe 100-hp Vaper Clarkson Steam Generators and retire 
present steam boiler and auxiliary equipment at Oroville 


roundhouse, 


Purchase and install one 20" Drill Press and retire on 42" 
drill press and one 16* drill press. 

Retire obsolete radio equipm ent in various locations, Cal 2-R 
Provide floodlighting for team track area - Oroville Yard 


OROVILLE, CALIFORNIA (69) 


89-62 Sell 0.235 acres of Western Pacific land in Oroville Yard, 
Oroville, California, to the County of Butte 
4-63 Replace electric lock on turnout west end of Oroville siding 


Depot) with power switch machine. 
48-63 ercbiine ool install new power hacksaw and retire old hacksaw. 


80-63 Provide movable racks and shelving in Passenger Depot for stor- 
ing communication materials; construct partition in Freight 


House to provide space for lease to McDowell Company at Oroville 
California. 


44-64 Replace Carmens Locker Rm. (bldg. No. 336) destroyed by fire, 


with a 12' x 16' Steelox Build. at Stockton,; replaced Tool and 
Locker Room (Bldg. No. 620) and Carpenters Shop (Bldg. No. 622) 
with a 24! x 28! Steelox Building at Oroville. 


OROVILLE (70) 


1-64 Purchase and install a three-channel solid state communication 
system at Oroville and Portola, Calif.; retire communication 
equipment from VS Cal. 2-R - to be reused in VS Nev. 1-R and 
Nev. 5 (see AFEs 2-64 and 3-64). 

Purchase eight Bruning Duplicating Machines fo 
Telegraph Offices at Oakland, San Jose, 
So. Sacramento, Sacramento, Oroville, Keddi 


hw 


Oo M ct bp 


Porto California. 
e Miscellaneous Shop 
tern Divison Locations, 
» Sacramento, 
in California.- 
Purchase and install one carrier telephone channel 
to increase number of Gial trunks between 


Sacramento and Oroville from four to fivee 


Q ct 
ts 9 
oO? 
an 


OROVILLE CALIFORNIA 
_ 55-65 Purchase 4,000 1b.Capacity Rork Lift Truck —__ 


‘111-65 Contruct THALLOF Park. <1) us es ay 


53-65 Retire tail track 150' & runaround track 157! 


_150- 65 Improve and repair Roundhouse and adjacent mechanical 


facilities. 


- yp Me 


_ Purchase One Vapor Steam Generator Coil Washing Machine, — 


77 — | EIS 2+ Nate nt 


beth ; 
(Mitchell Ave. ) Cost 50/5 ith City ot Qr 


L. T z $4514 7 
6—66—_Part—_I+__Gapitatiize_-ecost—oft-i 


+39 provements to Las tern-Motor——— 


nderiying tend at Oroville 


o 


OROVILLE, CALIFORNIA (72) 


131-66 Part Is: Construct 1,590! tail track and 850! runaround 
track. Part II: Construct 1,275' Spur Track #1 and 640! 
of Spur Track #3. Part III: Construct 435' Spur Track 
on GO-15 Bas is. (WP Portion HB=CP 315'; Ind. Portion 
CP-End 120') to Serve Georgia Pacific Corp. 

137-66 Retire eight stockpens and one track chute and remodel 
Misc. pens, lanes and crowding pens. 


174-66 Sell 6.34 Ac. of Land to North Burbank Public Utilities Dist, 
177-66 Construct 14'!x12!' addition to Yard Office. 


48-67 Purchase one portable 5-watt VHF Radio for use of Trainmaster. 


52-67 Install power-operated Mechanism on Existing Turnout at East 
End of East Drill Track. 


119-67 Construet a 3,360' spur traek on the GO-15 Basis (WP portion 
HB-Property Line 792'; Industry portion Property Line-End 
2,568') to serve Oro Dam Comstruetion (The Industry will 
construet their own portion) 


t of track, including one turnout 4 


Retire surplus Redwood Tank 


Construct 5,000' drill track and a 1,000' runaround track to 
serve Georgia-Pacific Corp. 


Purchase 6.357 acres of land for right of way from Louis 
Janin, et al. 


OROVILLE 
Sell 0.99 of an acre of land to Pacific Gas & Electric Co. 


new stock loading chute to permit use of double- 
in loading cattle at stock yard 


stem 


Install Lecometive lubrication Sy 


OROVILLE, CALIFORNIA (75) 


57-72 Purchase yard engine radios and associated hand séts to 
implement yard radio system at Oroville, California. 


67-72 Purchase three Quik-Soak Journal Lubricator Saturating 
machines; retire obsolete soaking vats 
110-72 Purchase Ice Maker and Ice Storage Chest for Installation 
at Oroville, Californidscssessessees 


110-72 Purchase Ice Maker and Ice Storage Chest for Instal- 
lation at Oroville, California. 


45-73 *Acquire One Model 914 Huck Power Rig and Equimpment 
for Oroville and Move Present Unit ot Elko. 
*Method of Financing - lease or purchase to 
be determined. 


OROVILLE, CALIFORNIA | (76) 


Purchase Various Iabor-Saving Tools and Equimpment, 
Stockton, Sacramento, Oroville. 
tall two flashing te nd automatic gates 
anal Avenue Cross 
Construct material handling facili at Oroville 
miscellaneous 


Yard; also provide pav1 ing and construct 


tracks at Sacramento and Stockton 


% Construct 
spur track 


ip pa for 


syst tC em 
~ J lie 


OROVILLE, CAL 


4 - 3 + eee 7 - : i ye pee eo. , +-1, 
3 Provide changes to buildings at south 


Oroville and Portola 
implementation of D.I.C.C.S. system. 


130-73 Modify Freight House building at Oroville, California, 
to accommodate consolidation of Signal Store and Signal 
Shop facilities. 
Replace 2,005' of 85# track including seven No. 8% 
turnouts with 100# material at West End Oroville Yard. 
Set up rail cropping and drilling facility at Oroville 
Material Handling yard (Retirement of old equipment to 
be retired under separate AFE account set up in Nev. 1-R).- 


Provide drainage facilities and additional embankment 
at various locations between Oroville and James and 
between MP 21 and Mp 23 on the NeCeEs, California. 


OROVILLE , CALIFORNIA 
Sell 0.57 of an acre of Western 


Pacific land at 
Oroville, California, to Pacific 


Soast Producers 


Expand material handling facility at Oroville to include 
sorting line for second-hand material, welding unit to 


repair other track material, and portable tie plate 
punch unit. 


Retire and replace thirty- one line code storage 


units between Oroville and Portola. 


Sell 1.19 acres of Western Pacific land at 


Oroville, 
California, to the County of Butte 


OROVILLE, CALIFORNIA (79) 


Retire shop and enginehouse facilities destroyed by 
fire and/or no longer required for railroad purposes. 


Also set up in non-operating account facilities and 
land to be leased to Solano Rail Car Co. - all at 


Oroville, CA 


Sell 1.4 es of Western Pacific land and improvements 

n at Oroville, CA to Oscar F. Deakins and 
Birdie A. 
Sell 0.14 of an acre of Western Pacific land at Oroville, CA 
to the Standard Realty & Development Company. 


Sell 16,893 square feet of Western Pacific land at Oroville, 
California to Robert C. Vietti. 


OROVILLE, CALIFORNIA (80) 


Pay one~half of Western Pacific's portion of Huntoon Street 
Underpass in Oroville, California. 


Pay one-half of Western Pacific's portion of relocation of 
Baggett-Marysville Road, Crossing No. 4-201.5A in Oroville, 


California. 


78-78 Install 300 feet of track collector pans on two diesel fuel- 
ing tracks, 

77-78 Install 36,000 sq ft of paving and 3,600 lineal ft of curbing 
to improve access road along north side of main track. 


24-79 Pay second half of W.P.'s portion of Huntoon Street 


Underpass. 
77-79 Parchase one second-hand Wagner Model 800 rail-cropping 


saw for use at Material Handling yard, 


OROVILLE, CALIFORNIA (81) 


Sell 1.45 acres of WP land and improvements thereon at 
Oroville, california, to Gary L. Quilici, David F, Deakins, 
and Oscar F. Deakins, 


Purchase two ice machines to replace worn out units at 
Oroville and Portola, 


Purchase new 3-ton forklift to replace worn out unit, 
No. WP FL7. 


Purchase new AAR-type radio for Oroville Derrick. 
Modify Yard Office in Oroville to accommodate change in 


organization of the Transportation Department and the 
installation of T.1I.S. 


Pay Western Pacific's portion for widening of Bridge Street 
Overhead. 


42-81 Replace worn out forklift, WP #FL7 with new 3-ton unit. 


OROVILLE, CALIFORNIA (82) 


Sell 1.84 acres of surplus Western Pacific land on Baldwin 
Avenue, Oroville, California, to the State of California. 


Construct W.P. portion (HB-CP = 130') of a 2,500 foot track 
to serve Simpco Lands Company at Oroville, on the GO-15, 
Supplement I basis. 


Pay Western Pacific's portion for widening of Bridge Street 
Overhead. 


Part I: Expand and upgrade Oroville trailer court from two 
to six spaces. Part II: Expand and upgrade Quigley trailer 
court from four to ten spaces. 


Stations- Ortega 


Back to Table of Contents 


cata abe 
wit th T 


Retiring 916 ' siding 
Construct 1,200! connecting tracks to easterly R/W 
line of S.P.Throw 200! of track,relocatel turnout 


install 2 additional turnouts. 


ORTEGA, CALIFORNIA 


128-28 Place gravel & spray same with asphalt in stock pen 


271-29 Extend signal limits & re evamp interlock 


to conform wit! 


wp.TS Transfer Trke 


Track (Retirement without 


between Main L 
1947 Budget) 


replacement 


ORTEGA, CALIFORNIA (3) 
Constructing 12'x460! gravel roadway south of 
stockyards, and 50'x300! gravel roadway fronting 
stockyard along highway, and gravel approaches 
to stock scales, serving Western Pacific stock- 


yards at Ortega, Calif. 


Construct six truck mloading pens and alleyway 
along south side of stockyards; and miscellaneous 


repairs to existing W.P. s tock pens, Ortega, Calif 


vee opposite 


ee + 4 tS a rie 
SnStTPUCT imber spLLLWay 


(4) 


Retire Land, 50 Pen Stockyard and Facilities 
at Ortega, California, sold to South San Francisco 


Union Stockyards Company. 
Replace 90# builtup crossing frog with 112% solid 
manganese crossing frog in WP-SP Hunter Street. 


Retire & remove 1,019! of stockyard spur #2 and 850° of 
stockyard spur #1 at Ortega. 


ORTEGA, GALIFORNIJ (5) 


Tidewater Southern Rj 
Budget) 


Exchange 10.97 acres of 
land owned by Gravem 0 Thglés 


Extend existing stock track 600' at Ortega, 


Stations- Pa 
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46200 


A. CARLISLE & CO. 
STATIONERY - PRINTERS 
261 BUSH STREET 
GAN FRANCISCO, = CAL- 


PABRICO CALIFORNIA, 


Extend Calif.Brick Co, spurs etc, 
Retire 454=foot spur track No. 2. 


Construct 1045! spur : end retire 658' spur 
track serving Pacific es Steel Compeny. 


Construct 2820' s ; track & 70' easterly eon- 


setout track from 


(American 


uded in 


Be Ss 


PABRICO, CALIF. iii > al 
c-60-50 Retire 1,125 ft. spur track serving Pa 
States Steel Co. 


cific 


10-57 Extend Track #1 1330' sfor Pacific States Steel Co, 
at Decoto Road, Pabrico, Calif. 
97-59 Construct 142 foot track, including main line turnout, to 


connect to American Fage Company track at Pabrico, Calif. 
Part III Pabrico - Retire 142.0' Connection to American 
Forge Company spur. 


41-62 


PALERMO , CALIFORNIA 
Moving maternal 
Combination depot 
Repeiring shed, etc. 
Extension Hearst ‘ye 
Construct oiled drivewey ene shed 


Install section signal 


RS > Food “e : fe 5 
Construct warehouse building 


Construct 22 ft.x50 ft.combination freight 
and passenger depot 


Extend house track 
2 Io = Wagon Aware sik dawn se 


Noho 


Demolishing and retiring fruit packing shed. 


| site ee PALERMO CALIFORNTA __ =(25-* 
| Retire portion of Lot No, 1, Block 99, sold to 


WK, and M.L. Golbov. 
Netire land sold-to Horace M. Onyett. 
Construct 3 20'x20' sweat rooms in W.P. pack.shed 


60! extension to packing shed. 
Roof drains & down spouts on WP packing shed. 


Transfer value of portins of W.P. property on 
main line and branch lines from carrier to non= 


carrier property, between W,P. Mole and the 
Calif.-Nevada state line. 
8!x41! carbody used as 
9'x35! carbody used 
uthouses (4'!x5* - 5'x5! - 


PALERMO, CALIFORNIA 


80-43 Constr. 1445 ft. extn. west to pass.trk; widen br, 
constr. extn. to culverts 198.935 and 198.98 


ire 60! x 1801 pac 


Retire various tracks at Stockton, Grass, Alsco,Villinger, 


Bombay, Trowbridge and Palermo,Calif,. 


‘FE PALISADE, NEVADA, __— 
49 Highway Crossing Bell ~o- NA eee 


HZ 2 
MAE 247 
(a = / 
A leg Maret Wietform at vepot Opes C1 
Coal House , 
Interchange track for transferring from stendagd 
geuge cars to narrow gauge cars Cocke eur, ko. : 


Construct platform with incline 


£ 


ze an; CO See DY ARE SRT a Ge a a 2 
329 Lrossiv#g Pr LLON ; NePec BUreKa Nevada Rye ° 


AFE WP-74 Take up 363 1 et 85# rail and replace 
With 363 lineal feet 75# rail.’ 


29. ES r : PALISADE, NEVADA 
121-49 Installation of signals to protect crossing 
Southern Pacific, Western Pacific and Eureka 
Nevada Railway (original authority GM0-329) 


Palisade, cross-over C,r 


W.P. proportion Humboldt ver wagon bridge. 
ing well for domestic water supply at Ellison 
alisade, Nev. : 


alling mai crane at Ps J Nevada. 


SADE, NEVADA 
extension tc etout spur at 


mprovement 


signals, and interchang 


Eureka Nevada Ry. Co., at Palisad¢ 


, 


C-69-39 Retire connecting track %o west end of int erchange 


track with Eureka Nevada RY. 


220048 


PALISADE, NEVADA cm (4) 


—_ SH 


- Construct 6,700-lin. ft. of Stendard right of 


way fence on north side of track between Tunnel 
No. 39 and 40, (Paired Track). 


Install electric wiring in Section 
Retire 960" Eureka Nev. Ry. = ! 
Track “Paired Track. (Retirement ‘wi 


ment - 100% Exclusively Western Pacifié) 
Install additional cut sections in track 
circuits at various locations between Palisade 
and Tulaséo, Paired Track, Nevada (Part Itwm 


39 - 1946 Budget - S.P. approval required. ) 


PALISADE, NEVADA Ge) 

68-49 Drill 6"x112® well with Armco spiweld casing,comp. 
with 6'x6" frame pumphouse & pressure sys, Retire 
Ltxht!x279 dug well with hand lift pump,Palisade,Nev. 
Drill 6"x100! well with spiweld steel casing,comp. 
with 6'x6' frame pumphouse & press.sys. Retire 
12"x12' bored well with tile casing & hand pump, 
Rennox, Drill 6"x12! well with 6" spiweld steel 
casing,comp. with6'x6' frame pumphouse & pressure 

& hand pump of present 25! dug 
ed Track" - (Item 39 & Part Item 


40 = 1949 Budget - S.P. approval required) 


. . 


(SADE, NEVADA (6) 
Install add'i, signal mat'l. in connection with 
converting 5 old Seyie B semaphore signals with 
H-2 searchlight signals, Preble signal 5564, 
Beowawe Signals 6158 & 6174, Palisade Signal 
P-6352 and Tonka Signal 6506, Paired Track - Item 
38-1946 Budget - SP approval required. 


Inaulate section forema 
Ryndon, Elburz and Palisad 
Track" Item 35-1950 Budget-SpP 
C-29-50 Retire 2 #10-112# turnouts & 
ing between Eng.Sta.1632/12,.8 é 
1591492.9,retire ae) setout spur 
> trk. all at Palisade, 
50 Budg.)SP approval 


PALISADE, NEVADA (7) 

239=51 Construct & install 16 9007 capacity standard ice boxes - 1 
each at Bliss, Red House,Ellison, Russell Spur, No.Battle 
Mtn. Rennox, Dunphy, Cluro, Palisade, Carlin, Tonka,Hunter, 
Ryndon, Elburz, Halleck, & Deeth. Construct & install 3 
2100# capacity standard ice boxes - one each at Golconda, 
Kampos & Beowawe, Paired Track - al] to serve section gangs. 
(Part of Item 116 - 1951 Budget - S.P. approval required). 
Ret tarri gquipment at Palisade, Nevada. 

d generator house 


em 54 - 1954 Budget) 


an 
T+ 
(It 


Beowawe, Nevada. 
238-56 Retire wagon bridge over Humboldt River at Palisade, Nevada, 


Paired Track. (S.P.Co. approval required) 


206-64 Retire facilities which no longer exist or are no 
longer required for railroad purposes. 


2 shee PANTHER, NEVADA (1) 
170-36 Construct 11'4"x15' timber loading platform with 
1114"x30! incline 


2-14-32 Neto 1 Soe ap Rape, 
r track 


1335-42 Construct 241 feot extension 


to spu 
C-11-43 Retire 246.5 linear feet of spur tracke 


141-55 Retire 393.5' spur track at Panther, Reno Branch, Nevada. 
93-59 Construct 309 foot spur track to serve Atlas Propane 
and Gas Company, Panther, Nevada. 
135-62 Construct 618' run-around track and 445' spur on the GO-15 Basis 
(HB-CP: WP Portion, 125'; CP-End: Industry portion, 320') to 
serve California Liquid Gas Corporation at Panther, Nevada. 


PANTHER, NEVADA (2) 


103-63 Construct 1,000' siding for use as a 13-car set-out track 
at MP 30.3 on the Reno Branch, Nevada. 


\ Orpe 
Construct Western Pacific's portion (HB-CP=164') of a 
805' spur track on the Go-15 basis to serve Moog Automotive 
Inc in Panther, NV (Reno Branch.) 


46200 


A. CARLISLE & co. 


STATIONERY . PRINTERS 
251 BUSH STREET 


GAN FRANCISCO, ca 


Retire frame section house, 2 toilets, tool house 


well and station tie platform at Pardo, Nev. 
These buildings were retired prior to Aug. l, 


1924) 


PARDO, NEVADA : _(2)3 
Extend passing track 2108 feet easterly and extend | 
Culvert 673.51 with 24" x 18! corrugated metal pipe 
and new hesdwalls, and Culvert 673.67 with 56" x 12! 
corrugated metal pipe and new headwalls. (Paired 
Track) 
Replace 6,85 


ice's por 


Pacifi pp 
232-48 Install add'l. signal material in wnnection with 
converting 4 old style "B" Semaphore Signals to 


rs’ 


H-2 type searchlight signals, at Dunphy Signal 6102 
Deeth Signal 6988, Pardo-Elbmrz P-6772, P-6754, 
Paired Track, Nevada (Item 43 - 1947 Budget) 

SP approval required) 


PARDO, NEVADA (3) 


97-81 Construct 2,150 ft. spur track at Pardo, Nevada, to serve 
Harney Rock & Paving Company (SP approval required). 


142-20 


165-26 


f) 
if site ral Ae rN ~S 


Se ae Ney i fh om 
IA gs Wt bcding md Go U-lonn. Haek with Ind Va 


} ty 
AX2if ty 


= 


rox 7S! Pity Sa 


a 


a Lag OP 
f / 


Cpovids ED OE Fp the: fer [ress Ow 


LL Wed pended / <t to c 


Ot Ata. Stowe . a SS hore Lae Re ay Fee WA es diy beat 
J LAL Tt , ? ; 
- / 
UrttAct Wrmnrechior 


A> biped 


Placing Herring-Hall-Marvin safe in Depot,moved 
from Winnemucca 8-12-20 


> 


Replece rail in W.P. interchange track etc. 


22-28 Construct 4600-foot passing track. 


Os “cavton,' 


fawtess ia booth and retire station 
facilities, 


VLNnEe 


WEST 
aqerai 


Move 


Replace 8662 Lin.ft; rail 
Passing Track 


85#-wi th li2# 


Install remde controlled switch heaters at east and west 
ends of Paxton, Sierra & Sloat Sidings, Calif.(Item 56- 


1951 Budget) 


Blairsden and 4590.3! sid 


967 track feet of main line and remove slide at 


64-69 Relocate 
MP 276.5 


PAXTON 4) 


8-82 Install power-operated derail at west end of Paxton siding. 


9-83 Install power-operated derail 


ALIFORNIA (1) 


— 


and platforn destroyed 10=6- 


Retire 


Sell 2.72 acres of Western Pacific land at Peavine, 
California, to the State of California. 


46200 


A, CARLISLE & CO. 


STATIONERY - PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, cal. 


@ 


Ry=104 Bunk and tool houses. 


55-37 
34-51 


Construct 12 miles of sand fence between Sano and Phil, Nevada 


Construct 2,505,10' easterly extension & shift 260' of track 
& turnout in side track at Phil. Construct 2,651' westerly 
extension & shift 180! of track & turnout in side track, 
renew 212 track.ft. of rail in main line thru westerly turn- 


out in side track at Flanigan, Nevada. (Item 27 - 1951 Budget) 
Retire 10 Stealox Generator-Buildings and 14 Generators at 


Sano, Phil, Trego, Ronda, Floka, Jungo, Raglan, Ruby, Clifside 
and Spruce, Nevada. Erect one puilding (retired from Ruby ) 


for car inspectors' shelter at Elko, Nevada. 
Construct 1,700 lineal feet of sand fence between Reynard 
and itkkx Phil, Nevada. 


PHIL, NEVADA (2) 


d fence and retire old 
Nevada (outside 


159-62 Construct 28,116 lineal feet of new sén 
sand fence - all between Reynard and Phil, 


paired track area). 


46200 


A. CARLISLE & Co. 


STATIONERY - PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, CAL. 


60-25 


243-57 


44-40 


178=43 


PILOT, NEVADA 


Ballasting track,gravel platform [POPES 2 BS. 


Installing and erecting 10’ x 16' frame toal 


vat 


Jasper, Proctor, Pilot and Ola. ” 


houses at boazy, 
Constructing 800 Linear feet of snow fence at 


Pilot, Nevada and 800 Linear feet at M.P.789.6 
Instell one double zinc-lined redwood box cis- 


tern at section quarters and retire old water 


barrel. 


Constructing two 12! x 32' frame dwellings toget- 
her with outhouses, cesspools, sewer and water 
lines to each Dwelling where required, to house 
Telegraph Operatorse 


AFE 


40-44 


PILOT, NEVADA (2) 


Replace 8,492 lineal ft. of 657 with 857 Sy rail 


and install 300 si rail anchors in passing track, 


165-46 Construct 24!x37'!=-6" Standard Frame Section Fore- 


121-47 


man's House, bath tub, kitchen sink & laundry tray- 
installed complete to cesspool. Retire 26'x32!' 
frame section foreman's house 12'x32' frame Tele- 
graph Operator's dwelling destroyed by Train No. 2 
wrecked April 5, 1946, Pilto, Nevada. (Not included 
1946 Budget) 


Install sanitary faciliites in Section Foreman's 


dwellings at Wells, install cesspool with drain 
at Telegraph Operator's Quarters in Depot, Pilot, 


(Not included 1947 Budget) 


PILOT, NEVADA (3) 

Install electric wiring in section foreman's 
dwellings at Pfhoctor & Pilot, Nevada (Part Item 
55 - 1947 Budget) 
Install electrical facilities in Section Foreman's 
House at Pilot, Nevada. (Part Item 48-1948 Budgeg) 
Relocate vumpers' house & toilet from Shafter to Luke, 
single telegraph operator's house & to: 
section house & toilet from Pilot to Silv 

s house & toilet from Tobar to Boaz, retire carbody 


1 Nevada excluding Paired Track. 


CLiuu tli 


60—52 Install 41 remote-contolled gas-burning switch heaters, one 
each at east & west sidings at Raglan,Wells, Ventosa, Sage, 
Silverzone, Clifside & Pilot.Item 46-1952 Budget) 


PILOT, NEVADA (4) 
257-51 Construct & retire various sidings in connection with TCS, 


between Alazon & Nev.-Utah State Line: Wells, Boaz,Ruby, 
Tobar , Ventosa,Spruce,Hogan,MP 757,luke,Shafter,Silverzone, 
Clifside,Proctor,Pilot,Dyke & Ola.(Part Item 28-1951 Budget) 
Construct 300' setout spurs: one each at Reynard, Cholona, 
Floka, Gaskell, Sage, Clifside, Pilot & Ola, Nevada - 

(Part of Item 7 = 1952 Budget) 


PIT RIVER, CALIF. (N.C.E. ) 


Construct section building and 


River, California, to William H. and Louella Thompson. 


ss = PITTSBURGH, PA. : “2 : 
56-41 Fitting up treffic office located in Room 644, 
Oliver Building. 
186-50 Install office equipment in VP off-line 
offices at Chi 


fresno, Los Angeles, 


Pittsburg, Portland, Seat 

Purchase 10 Silentel accoustically-upholstered steel 
cabinets to deaden noise of teletype machines in General 
Agents' Offices at San Jose, Portland, Seattle, Salt Lake, 
Omaha, Detroit, Cincinnati, Pittsburg, New York & 
Washington, 


46200 


A. CARLISLE & Co. 


STATIONERY - PRINTERS 
231 BUSH STREET 
SAN FRANCISCO, CAL. 


; PLEASANTON , CALIFORNIA 
Grading and gravel for depot 

Spur track for Prenk Geratti 
Construct Loading Chute 


sewers, thru Pleesanton 


incasing 
tea Gone: ete footings under frame bents down 
en additional six feet,M.P. 41.7: 


Construct curbs,culverts,gutters,sidewalks 


mpany . 


S ne — 


pe pees Pee - = - 
two crowding pens né standard 


Purchase and in- stall magnetic flagman at 
Santa Rita Road. ; 


SASANTON, L 
St ED A Ex 
wa te ring 


magnetic flagmen. 


/ - ? era ~ appl 
4000! passing track 


Construct 62'x62! additional stock pen. 3 new 12! 
gates & relocate 24' of fence at stock yard. 
".P. propor.of assessment for improving property 


> 


on St.Johns St.,St Marys ee St,Rose Ave. 
f way and construct 
one double deck and one 
ts and water 


+ te od S e me 
track to serve ame 


Pleasanton,Calif. 


PLEASANTON, CALIFORNIA 
106-32 Pay W.P. proportion of the cost of oiling roads 


fronting W.P. property on Division, Angelita, 
Harrison Streets, Pleasanton Avenue and County 
Road No. 2000, Town of Pleasanton, Calif. 


> T. +yo0 
CLOCK 


PLeLe rz “ nak = ZY L- =. eo = 4 ~ 1. a eS 
288-37 Construct 50-root ¢e2 nsion to spur 


4 LapypanrtTti 
GAarPattl, 


anton, Calif. 


ya) 


C-20-39 Retire 395 foot spur track. 

110-40 Construct right of way fence. 

200-43 Constr. 2100 ft. Passenger platform Extn. and in- 
stall 12 elec lights on Passgr.Stn.Platform 


12-44 Onstr. Truck Livestock Loading Chute, ada'l1, 
Gravel Driveway at stockyards. 


CALIFORNIA (4) 
64-45 Install additions & alterations to Passgr. Station 
129-46 Construct concrete sidewalks on both sides of 
street fronting WP property on St.John St. and St. 
Mary's St. in city of Pleasanton,Calif. (Not 
included in 1946 budget) 


112-47 Install concrete curb & gutter with asphalt 


macadam, fronting WP properton on Pleasanton Ave. 
between Bernal Ave. & Angelo St., Plaasanton 
Not included in 1947 Budget) 


PLEASANTON, CALIF, (5) 
Replace #3 wigwag with 2 #8 flashing light signal 
at each st. crossing, Bernal, Division, St.John 
& Angelo Ave, and increase operating sections to 
provide for increased tfain speed, Pleasanton, 
replace 2 wigwags with 2 #8 flashing light 
signals at L St. & Livermore Ave. replace three 
std, crossing signs with #3 wigwag at N, K, & I 
St, replace std. crossing sign with 2 #8 flashing 
light signals at June. Ave. also increase operat- 
ing section for above crossings and EF , First 


St. to provide for increased train s peed, 


Livermore, Calif.(Not included in 1949 Budget) 


PLEASANTON, CALIF. i he Bee (:) eg 


& gutters fronting WP property on Harrison 


Make track changes & extend sidings at Kohler, Hayward,Niles 
Livermore, Altamont & Midway. Retire sidings at Sunol, 


Pleasanton, Fitz & Lathrop, & retire spur track at San 
Leandro. Construct new sidings at MP 39=40 and MP &2,1, ali 
in connection with TGS progrem on lst Subdivision, Oakland 
to Stockton. (Item 14 - 1953 Budget) 

Exchange of property between WP and SR&D, 213.92 acres of 


SR&D land deested to WP at Oakland, San Jose, Pleasanton, 
Sacto., Rich, Quincy Jct. and Chilcoot, 


Construct 282' spur on G0—15 Refund Basis (WP 152' HB=CP, 
Industry 130' CP-P/L) for Rhodes & Jamieson, Ltd, at 
Pleasanton,Calif. 


4: 


PLEASANTON, CALIF, 


Install two No. 8 flashing light signals at Hacienda Road, 


CPUC Crossing No. 4-39.5. 

Pleasanton - Retire 789.3' of Stockyard Track and stockyards 
Sell 77,963 square feet of Western Pacific land located 
between the right of way and Pleasanton Avenue, Pleasanton, 


California, to the County of Alameda. 
Sell 21,219 Square feet of Western Pacific land fronting on 


Harrison Street, Pleasanton, California, to John T. and 
James T. Koplos. 


Sell 27,312 sq. ft. of WP land on Harrison St., Pleasanton, 
Calif., to Wanda and Louise Glazer. 

Sell 13,928 sq. ft. of WP property fronting on Angela St., 
Pleasanton, Calif., to Jay D. and Helen Lambert. 

Construct new depot building at Fremont and retire 
station facilities at San Leandro, Hayward, Fremont, & 


Pleasanton, California. 


——— CALIFORNIA (8) 


67-65 ae 
y 7 ¢ an 

78-70 Convey in +e. ielthent | monetary counideratians 0. 9.509 ° 

. acre of Western Pacific land in Pleasanton, baad 


__________-te-the City—of Pleasanton for the realignmen 
improvement of Bernal Avenue. (Deed recorded "5/28 (70) 


179-70-_Install_autematie gates-predictor eperatien and releeate 
twe eantilsver flashing light signals at Santa Rita Read 


ey Ne. 4-41.9 © 
81-77 ell 5.99 acres of Western Pacific land at 2 ag Sa 


ey eae Madden. 


77-81 Sell to the City of Pleasanton 0.61 of an acre of Western 
Pacific tand,-in Pleasanton, California. 


! PLEASANT GROVE, CALIFORNIA 
‘. 73 eight end Passenger depot 
Bellesting side track 
Depot. epd gravel ) 
Bane _House ps aS 
ee of house Pagers & driveswey . 


Construct 
Construct West End of House track & Raised 


team platform 

Construct 540 ft.extension to house track 
to serve K.t.Moore 

Construct 600 ft.extension to existing spur 
track 


‘ + = . ° p= 
vonstruct combipgiion irt.@ passenger depot 
with agent quarters, ALy Rete 


91 


i 


A.F.E. PLEASANT GROVE, CALIFORNIA 


95-23 Install new pump and motor, replacing present old 


LO-H.P. pmpson gas en 16 and Sampson pump 
with 4" Byron-Jackson horizontal centrifugal 
pump and 15-H.P. General Electric Motor 220-volt 


nd overload relay mounted on 


0-54-54 etix wo (old Nos. 27 and 568§ carbodies at 


nt Grove, Calif ; 
44-37 saiaes 16'x24! redwood tank and wood tower with 


60000 gal.redwood tank and tower \ 


PLEASANT GROVE, CALIF ONIA 
Retire 840 Sq. Ft. Timber Platform, Moving 


Incline, and Constructing Additional Driveway, 


Pleasant Grove, California 
Convert portion of depot for 


th-filled platform 
~ 


at tleasant srove, 
etire Electric Power Line serving WP Station 
and Pump House at Pleasant Grove, sold to 


Pacific Gas and Electric Company. 


(4) 


c at west 

t in existing track, Pleasant Grove. 
(Item 17 = 1952 Budget 
Extend existing sidings to provide increased car capacity at 
Pleasant Grove, East Arboga & Craig, Calif. (Item 14 - 


1954 Budget ) 
Retire depot at Pleasant Grove, Calif. 


Extend siding 581' westerly and 1,799' easterly to make 125- 
ear capacity 6,750' siding at Pleasamt Grove, MP 156, Calif. 


(Item 18 - 1956 Budget) 


54-72 


109-72 


PLEASANT GROVE, CALIFORNIA (5) 
Construct trailer parks at Quigley, Kingdon, Frank- 
lin, Pleasant Grove amd Craig - all California, for 
use of company trailers. Also drill new well and 
reuse existing pump at Frankline 


Install sewer, water and other facilities for outfit car 
housing at Pleasant Grove, California. 


G+ 


biger Rare Seer one eat =: pe rdiatas 
Retire Stockyar Facility at Pleasant Grove, Californhasccosess 


PLEASANT 


— 


. 


O-256-0E Install 


PLUMAS, CALIF. Pa 2) 


+ 7? 
CAan214 vas 
Install steel bunks and mattresses in ee es ses. 


Construct two 12'x16! bunk howes for section men 
at Plumas,Calif, (Reno Branch) 


rE +3 
Strmintin 
© UPucti ns 


m ) 


PLUMAS, CALIFORNIA 
electric wiring in 
bunk chouse 

Bunkhouse 


C-47-46 Retire electric pump at Altamont,Calif.& replace 
gas engine and pump with electric pump to serve 


Section Facilities, Plumas,Calif.(Not included 
1946 Budget) 


Retire 1,670' siding off Ioyalton Branch main line at 


Loyalton,Calif. Retire 646' spur track of 
line at Flumas,Calif. 


f Reno Branch main 


, 


Ceiling of Bunkhouse 
Standard stoves & Clawson chimmeys in bunkhouse,’ 
Extension to passing track. 


g 2835-ft. spur to serve J.A. 


limerock quarry at WP 


» CA 2 > 
and mattresses in bunkhouses, 
746% westerly extension to pass 


a We 
change, M,P. 


67 and 68) 


Retire 9! x 9! Frame store house and 5x5! outhouse 
Install bathing and sanitary facilities in tele- 
greph operator and section gang bldg. 
Const.18'x48! frame double bunk house 


POE, CALIF. 


Rt Bi tS 


| C-17-45 Retire ABlinear feet westerly end of p 


60=54, oa 20 iuites of #8 tae copper wire with #8 insulated 
copper wire in TCS Code line between MPs 234.7 — 253.4, Foe 
to Tobin, Calif, (Item 48 - 1954 Budget) 
Construct 2,238' of track on GO-15 pasis and 240' extension 
to double end spur at _Jarbo, and construct 215' crossover to 
siding at Poe, sll to serve Utah, Bates & Rogers Const. 
Corp. for PG&E diversion tunnel at poe, Calif. 
Construct 84 feet of 10 ft high timber crib wall near 


west switch at Poe, California. 


194-38 


204-38 


228-38 
C.2.5} 


95-56 


150-57 


AKE, CALI¢, (N.C...) 
section building. 
riprap, additional embankment and 
allasting between M.P. 67.8 and 69.6 
ing banks, placing additional riprap and 

the improvementsof drainage facilities. 
Installing telephone booths and telephone. 
Retire W.P Section Foreman's House & bunk House 
at Poison Lake,Calif. on NCE, 
Construct 463' spur on GO-15 Basis (WP163' HB-CP) to 
serve Mt. Lassen Cinder Co, at Poison Lake, NCE,Calif. 
Construct 492' of track and make 70' extension to existing 


Spur to serve Ellingson Lumber Co. at Potson Lake, N.C.E. 


Calif. (Part Item 9 justrial Budget 1957) 


PORTLAND , OREGON (1) 
ire es + th furniture and 


4 


171-31 Equipping traffic office 


fixtures, 


cS -14-L0 


86-48 


Genera] 


included 


POTSON LAKE, CALI¥,  (N.¢.m.) 
Construct section building. 


additional embankment and 


ap, 
etween M.P. 67.8 and 69.6 


Widening ee placing — riprap and 
the improvement nage facilities. 


Installing telephone booths and telephone, 


Retire W.P Section Foreman's House & bunk House 


at Poison Lake,Calif. on NCE, 

Construct 463' spur on GO-15 Basis (WP 163! HR 

serve Mt. Lassen Cinder Co. at Poison lake, NCE,Calif, 

Construct 492! of track and make 70' extension to exi 
Lumber Co. at Potson lake, 


of Industrial Budget 1957) 


PORTLAND , OREGON (2) 


Z . . 
116-52 Purchase four 4-door.sedan automobiles to serve General 


Agents at Saéramento,Reno,Portland and Los Angeles,System, 
(Item 123 - 1952 Budget) 

Purchase 10 Silentel accoustically-upholstered steel cabinets 
to deaden noise of teletype machines in General Agents! 
Offices at San Jose, Portland, Seattle, Salt Lake, Onaha, 


Detroit, Cincinnati, Pittsburg, Wew York & Washington, 


Stations- Po 


Back to Table of Contents 


CRToLA 


PORTOLA, CALIFOMNIA 
7) 2 story depot and hotel building 
arene ey oe a my s 

n 
fad io stavehosse # peint building fancellh 
filling in {line in’ yera_ Gee 


Construct ple fforn # fround depot 


24te 


Construct tracks repeir tracks, &c. 
e oil house 
brect sunk House * 


Construct pipe line to conn city weter to depot 
Instell screens in doors & windowe-<eatiae house, 


Labor & Matl. to instell second boiler at 
Const.hospitel roundhouse 
building 


PORTOLA, CALIFORNIA 
ove waste oil sump , Por 
prevent escape of waste 


OR 
tole Roundhouse : 
oil into Feather River 


Construct 20-Ton Ice House 


Extend icing Treck 220 Ft. 


Put in sewers and sewage disposal ¢ 
ieP. right of way 
Construct sewers to serve Portole 


Fratais four inek cies drain from basement of 
hotel et Portola 
Construct annex 


i 


to hospital 


RR. Fortata 
ARyo ( ered h OAA age & x 'y! be 


Pe. SS BO 


AS ¢ Fes. 


Sw 


tional Lunch Counter Facil 


A.F..E. PORTOLA, CALIFORNIA 


34-20 Constructing 132' extension to tail-of-wye track 
to serve Beckwith Peak Lumber Company. 


Block 'C', W.P. Co's. Addition to Por- 


> 


C-37-20 Retiring 
tola Townsite 


C=48-2ao_ Ret ing Lot 28 i lock 'D', W.P.R.Co's.Addi- 
tion to Portola- Townsits, sold to Aifred 
illbere = 
Millberg. 

146— . 2. 3. 

146-20 Constructing two spur tracks, to be known as 
Tracks 1 and 2, Portola Roundhouse, for! stor- 

-ines. 

wines ee oe me SRT, = 

56=<22 ng old boilers (26 : 27) in roun Ls 

o0iler 40 originally from Steamer 
Ima apis 
L410 L1G 


4) 


| 
| 
: 


g D.& Me locomotive cl 


n 
44, 


Ins taillizx 
roundhouse. 


= 


69-23 


Q4 
n ~~ 
- ot O 
a. of 
ow i) 
a oOo “ 
my G&G Nn 
ue) 
ot) & 
a @ 
Pp? 


Reinforcing 8C 


heavier equipment. (, 


Placing 36"x72' Armco corrugated iron culvert 
under W.P. tracks to take care 


See and effluent from Septic tank. 


- 
PORTOLA, CALIFORNIA 


Constructing 336' extension to present icing plet- 


form; extending icing siding 1365', extending ice 


track 300', installing culvert and 
ridge 322.13. 


‘etalabe 4+ 


balling hydrostatic 


stalling 5-foot radia 
hine for Portola 


lling 


a 


+ 
u 


Ins 


>ssOPrs 


pr: 


fe) 
© 


1 


ruct 


Const 


50-28 


105-28 


157-28 
180-28 


213-28 
48-29 


55-29 


PORTOLA CALIFORNIA (10) 
Extend yd.tracks,construct Tr.#11; also new scale 


track, total 13,360 Lin.Ft. 
Purchase hydrdulic bushing press,engine lathe with 


crane & air hoist. 
Construct one frame 4-stall motor car house, 


13'6"x16' store room to Portola Hotel. 


Construct tr.scale house & retire old scale house.” 
Installing Electric lights along board walk from 
depot to company hospital at Portola. (1929 B.I. 

78 - Reqn. 54 - 2/28/294 


Establishing metallic telephone circuit between 


W.P, Depot at Portola and Feather River Mill at 


Dellecker, Calif. also cutting in one_tele hone 
in box at west end of Portola Yard. (1929 phetiy 


Sears Semeene edie ane cee ee eg eNO E RN SSS eT tt Ee Le SSE 


Purchasing 0il Mete 
1929 Budget Item 


Construct 
vide 


st 


sPaho s 
© LOL nouse 


spur track 


and 126 ft. garden track off turntable 


A aye 


Roundhouse, Portola, Calif. 


Pp } qaano watthaiwin mot 
furcnasing watthour meter 


t ‘= ‘ a a 
Portola, Calif. 


aa 
~oOe 


g 
Mo 


o 


42 
NON 


Vv 
I 


sh 


h 
v 


AL 
Ba 


ape 
LT 


cE 


storeroon 


rey 
= 
ey 


aS 


lee 


pun 


* 


re Se ie eo 
settlit 


a 


2465 


1) 


GNoOUsSEe., 


ounce 


as 


PORTOLA, CALIF. (13) 
Completing Valuation Records of Shop Machinery 
at Portola Roundhouse. 

278-30 Purchase additional equipment for W.P.Hotel 

Portola, Calif, - 

34-31 Purchase one Pneumatic Wrench - Noundhouseé. 

(1931 B.I. #77) 


52—31 | Replace 2020 linear feet of 567% rail with, S,H, 


85# 


=] 


rail in incing track at Portola, 


ing 
tail tracks off Turntable opposi 


Gonstruct 8'3 


Roundhouse 


Retire hotel_and—lunchroom—equipment—in W;P; 
Hotel, Portola, Valif. 


- - =| DantaA c 
at eacn en Portola. 


turnout in cross-overs 2nd» 
Capitalize value of existing buildings not now 


in investment account; retire value of buildings 


from investment account which are no longer in 


existence, Portola, Calif 


rOl bLUsASy 


Install other track material between M. 
MeP. 525.0, Portola Yard, during ape 


319.15 


& 


July 1 to Dec. 31, 1935. 
Install other track material in Portola Yard Trke 


during period Jan.1 to June 30,1956. Ss 


(15). 


struct 8'x8! frame and 


74-37 Relocate yard office to new location in former 


lumch room, and telegraph office in former dining 


room; construct partitions and counters, and move 
drinking fountain 
Relocate 400! easterly turntable le: e extend 
26'sreplace 85# frog and swith with 12#3relocate 
229' runaround track and extend 139! 
c-49-36 To adjust costs of certain portions of land con- 
veyed to WP by SR&D Co. during years 1908 & 1909 


(16) 


PORTOLA CALIFORNIA 
Apply asbestos covering to boiler and steam pipes 


in basement of WP hispital 
Construct 71'6"x9'35" frame shelter with concrete 


hospital 


Tet ond ataam at 
< ~28\0) = 


tator tn aoa 


BaF 5 . wy 
215-37 Installing two floodlights in Portola Yard to 
protect Wrecker Outfits. 
227-37 Installing two ventilators 
laboratory); shower attachment and curtain in two 


(l-delivery room-l1- 


bathrooms in W.P. Hospital; also extending 
hospital garage to house ambulance. 


NN 


20-38 


109-38RP 
132-38RP 
207-38 


PORTOLA CALTFORNTA 
Replace 75# switch 220 track feet 


cei 


rail in R 
A 
> 


with 

: (Cc 
roundhouse lead 
-1€8S tO 


Purchase one Power Hacksaw for Roundhouse. 
Purchase one Sellers locomotive cleaner. 
Installing 36"x16! corr. metal pipe culvert 
extension, M.P. 320.80, constructing roadway 
bridge over dfain ditch and digging new drain 


ditch. 


caning 
yerson 60" radial drill, 
Installing 500 additional S.H.,old-style tie 
plates in Delleker Spur and 2,750 additional 


S.H. old-style tie plates in Portola Yard dur- 


ing period of 1/1/38 to 12/31/38. : 
Construct 10'x66' reinforced concrete oil trap, 


install pumps and construct pump house;retire 

9'x15'x7'6" concrete catch basin, concrete 

settling tank, 2 concrete manholes and 340 lin. 
ft.of 15" vitrified sewer pipe serving roundhse. 


facilities; elso construct 1100 lin.ft. of ditch and 
three 8" drains at icing dock. 


AFE PORTOLA, CALIFORNIA (19) 
120-39 Construct 3 ice trucks and install additional 
reinforcements on 3 push cars for icing 


passenger cars. , 
19-40 Install steam lines to engine storage track 
CANCELLED to Roundhouse. 

34-40 ( Tashan) and replace tie plates on yard tracks/ - 
C-5-40 REDIEtS Howe dormant 1500-1b. capacity scale 
CANCELLED with a Fairbanks-Morse dormant 4-ton capacity 

scale, in freight house. 


118-40 Purchase garage from Sacramento Northern Ry. 
157-40 MiscelaZaneous machine tools and appliances. 


19-41 In@ANQEMGBP line for caboose and engine waeehy 
3-41 Drill néw well and install pump equipment 


167-40 
176-40 


47-41 
180-40 


88-41 


PORTOLA, CALIFORNIA (20) 


Install locomotive water treating plent. 
Install 4,699 addl. 854 S.H. tie 


Deke plates and re- 
place 3,796 small tie plates with 854 S.H. tie 


plates in tracks No. l, ®, 3, 4, 5 end pocket tr 


Install additional tie plates in Portola Yard 


trks. 
Portola, Calif. - Install insulated steam lines 


at engine terminal, passenger depot, hospital and 


scale treck,abso oil heating crane at oil unload- 
ing sump. 


Construct protective dyke around 10,000 barrel 
oil storage tank. 


97-4] Construct 700-ft. drainage ditch at foot of hill 


pack of roundhousé. 


BB _— eee 


0-183-41 Purchese one Novo 3" gasoline powered diaphragm 


Rix ww) Ti ssen? 3 ~ * 2 - = a 2 E 
River Lumber Co, and construction of two additional 


PORTOLA, CALIFORNIA = (3s 


Construct 9'4" x 25:10" reinforced concrete 
septic tank and necessary sewer lines to serve 
depot. ? 
Construct 100-foot westerly extension to yard 
track No. l. 

Purchsse and install Ray Rotary Burner and fit 


up Hotwell stationary boiler 


pump, Model AD-5, mounted, com; 
end discharge hose and fittin 
= Tr 


garden tracks at round house, Portole. 


PORTOLA, CALIFORN TA ; if 2e3 


—— 1 


Install carrier talking circuit instrument serving 


as connection between Keddie and Portola, also 
one carrier talking circuit instrument serving as 
connection between Elko and Portola. 

Construct 10! x 38' addition to bunk house No. 3S 
with toilet end bathing facilities, 


at Turntable. 


eae % 
CrPacKkS « 


various 


ee mers __ PORTOLA, CALIFORNIA SS tea 
96-42 Rearrange yard tracks; construct 7005 lineal feet of 
new trackage; take up and relay 585 feet, shift 
2650 feet and retire 160 feet of track, extend 48" 
x 110! culvert No. 321.01, and culverts No. 521.55 
and 321.46; retire sump well, relocate and convert 


pump house into storage shed, Building No. 25, at 


Portola, Calif. 


PORTOLA, CALIF. z (24). 
94-45 Construct 575 LF (150! westerly and 225! easterly) 


extension to S-inch water line at Passenger Station. 
102-45 Install women's toilet facilities in the easterly 


end of Store House, Portola, Celif. 


0-301 - Constr. 12 X 12 ft. Frame Office Extn. to RH 
to serve Round House Foreman. 


Ss 


2-44 Purch. of Robt. N. Brinton, Jr., Hotel & Rest. 
Equip. at W.P. Hotel in Depot. 


20-43 Office Furniture and Equipment, period Jan. 1 to 


Dec, 31, Gane San EL Se 


53-44 Install oil & water columns on East Roundbuse Lead 
track at Roundhouse. 


251-43 Purchase 


+ 4 a ® Li) : my tor L 
POwell SH 2€ c P aner & 


Construct 4 additional yard tracks, new caboose 
track, extend pocket track, install crossover, new 


dwitching lead, retaining wall and extending culvert 
and extend coach water line; retire west crossover 
track = total length of additional trackage 

18,646 ft, -- all at Yortola, california 


_ PORTOLA, CALIFORNIA ee 


— 3 


AX : 
35-45 Install 6" concrete Floor in Roundhouse and wyachine 
Shop, repair old pit Walls at portola, California, 
26-45 Installing 2 underground gaso. storage tanks, 285! 


oO 
gal. capacity with dispensing pump. 

0-363 Install 2 double acting sash doors in upper hallway 
of Depot Hotel. 

62-45 Instell 1 carrier talking circuit in Asst. Chf. 

Dispatchers Vffice. 

C-8-45 Ret. 16'x30' frame dwelling formerly occupied by 
Roadmaster. 


0-374 Install Acoustic Celotex on ceiling of Dispatcher 


tikes, Vs 


RT f 
PORTOLA, 
149-45 Purchase & install Ray Rotary Burner and fit up 


Stationery Boiler. 


0-404-of Installing additional fire protection at Engine 
Terminale 
57-46 Installing carrier Talking Circuit Instruments 
and Installing Carrier Telegraph Circuits Instru- 
ments at Portola, Calif. 


101-46 Purchase Air Motor Operated Power Jacks 
156-46 Install 70 ICC R-100 Gas Cylinders at Power Switche 


in C.T.C. Territory , between Oroville & Portola 
(Not included in 1946 Budget) 


el 


12-47 


46-47 


51-47 


64-47 


Install blow-down drainage system on two eastbound 
( 


-(Iten 


turntable leads, tracks, Portola,Calif 
50 = 1947 Budget) 

Rep?aCE 1 No. 10 and 1 No. 8 85# turnout with 1 
No. 10 and 1 No. 8+ 112# turnout in Snake Lead 
Track, Portola, (Item #4 - 1947 Budget) 

Install 20000 gal. Diesel Fueling Station at 
Portola (Item 51 - 1947 Budget) 

Install 5 1,000 cycle generators to WP carrier 
telephone & telegraph channel, one eamat Stockton, 
Sacto, Oroville, Keddie & Portola, (Not included 
1947 Budget) 


PORTOLA, CALIF. (29) 
68-47 Purchase 2 1947 Ford 1/2 Ton Pickup Trucks for use 
of Signal Maintainers between Portola & Salt 
Lake City (Item 61 - 1947 Budget) 


8-47 Construct 1 10'x24' frame combination motor car 
house & shop for use of Signal Maintainer, Portola 


(Part Item 28 - 1947 Budget) 


133-47 Construct 16'x36' Steelox Weed Burner Stge.Hse.Bldg. 
73,Item 26-1947 Budget) Construct 16'x32' Steelox 
Loco.Fire Brick Stge.Hse.Bldg. 74 - Item 27-1947 
Budget) Construct 12'x26'8" Steelox Garage Bldg.76 
Part 34-1947 Budget) Other Garages constructed 
Sacto., Stockton, # Oakland((Item 26,27 & Part of 
34-1947 Budget) 


lle& Portola) 


t 20%x42"x10!=-0" 
Retirement without 


PORTOLA, CALIF. (31) 
197-47 Purchase one Model CJ-2 A, 1947 Willys Jeep, 
ineluding snow plow for use as crew caller's car 
Portola, Calif.(Not included in 1947 Budget) 
Purchase small tools, appurtenaces & appliances 


and make shop-made tools for various points in 
Calif. (Part of Item 92 - 1947 Budget) Oakland, 


Stockton, Sacramento Shops, Oroville & Portola. 
purchase & install electric boiler-washing pump 
at Portola and retire old steam mmp. (Item 91 - 
1947 Budget) 

Install 25 ice blankets at Icing Dock at Portola 
(Not included 1948 “udget) 


ORTOLA, CALIFORNIA (32) 


PORTOLA, CALIFORNS 
240=@47 Replace coach watering line and OS hydrants at 


Pass. Depot with a NS water line complete with 
19 NS hydrants and hydrant boxes, 4nstall caboose 
water line, omplete with 9 hydrants and hydrant 
boxes near Roundhouse, all at Portola, Calif. 
(Item No. 37 - 1947 Budget) 

Install SH Axelson 20"x91" geared-head engine 
lathe transferred from Winnemucca, Nevada, (Not 
included 1948 Budget) 

Install three 8-1/2" cross compound locomotive 
Thpe Air Compressors at Portola Roundhouse - Not 
included 1948 Budget) 


PORTOLA, CALIFORNIA (33) 
C-53-48 Retire Laddlaw-Dunn-Gordon 10"x18"x11"x12" Cross 
Compound, 2-Stage, Steam-Driven Air Compressor 
Portola, (Retirement with replacement - Not 
included 1947 pudget) 
150=48 Purchase 35 add'l. Class IC “R-100" gas cylinders 
for power switches in CTC Territory between 


Oroville and Portola (Not included 1948 Budget) 
148-48 Install 13 unit steam heaters & retire 
Sturdevant blower fan heater in roundhouse. 
(Not included 1948 Budget) 
161-48 Enclose poof over Sun Porch at WP Hospital Bldg. 
#32,Portola. (Not included 1948 Budget) 


‘PORTOLA, CALIFORNIA (34) 
2-49 Construct Zephyr Passenger Train Washer at Terminal | 


Yard, Portola, Calif.(Not included 1949 Budget ) 


187-48 Purchase misc, small tools, attachments, appliarces 
small machinery, etc. Balif.1948 (Part Item 64 - 
1948 Budget) 

32-49 Install du@lex teletype circuit complete with re- 
ceiving, transmitting, printer, perforator, & 
typing units, Stockton, %.Sacto., Sacto., Orvvi lle 
Keddie & Portola, (Part Item 52 - 1949 Budget) 


203-48 Purchase add'l, office furniture & office equipment 
Jm. 1 to Dec. 31, 1948 - Not included 1948 Budget 


o0.h0 


PORTOLA, CALIFORN (35) 
Install centralized traffic control system bet.MP 
205 & 321. Construct 584! spur trk. at Jarbo MP 
236.1. Construct 869' westerly extension to house 
track to connect with 607% spur at Paxton, forming 
new house track. Extend Spring Garden Passing Trk. 


430,65" easterly by constructing 263.65' track 


connecting with 167.0' spur track. Replace 85# wit 
112# rail in various passing tracks Oroville to 
Portola & 75# rail with 85#4 rail in Delleker Spur 

& Portola Yard. Tracks. 


Purchase misc, small tools, attachments 
annliances. small machinerv etc Colif 10L0 
- . . 4 5 , > r 


° 


(Part Item 72 - 1040 Budget) 


(36) 


ceallong oi] storage tank at waste 


- 


ernae for handling car heels 


tra ek * Portola ‘ (Item 70-1949 Rud ret ) 


W.P. Morse Telegraph Circuits No, 19 
-» 20 to a local physical telephone circuit 
connected to section foreman residences and 
telegraph offices and betweeny any section along 
right of way by hand line pole connectors betwee 
Oroville and Portola. (Not included in 1949 Budget) 


Reqn.#194-49 for material placed August 1 
Purchase one Model F-1, 1/2 ton Ford Pickup_ 


Truck’ for use of Telephone & Telegraph Maintainer 
between Oroville & Portola, Calif. System. 


(37) 


i. ceries "HH" steel frame 


ry 
LU 
146-49 Purchase 6 Fairmon 


section motors 


Forces between Oroville and Portola Calif. 


12-50 Purchase one Ford 1/2=-ton pickup truck for use o 


Mechanical Dept. at Portola,Calif. System 
16-50 Conversion of W.P. Morse Telegraph Circuits to a 


local eee telephone circuit connected to 
section foremen residences and telegraph offices 
and betweeny any section along right of way by 
hand line pole connectors between San Francisco, 
Oroville, Portola & Winnemucca. (San Francisco 
portion furnished by P.T.& T. on rental basis) 


insState of Calif. only - Part Item 49-1950 
Budget) 


ee ##t#a. ree 


PORTOLA, CALIF, (38) 

17-50 Conversion of W.P. Morse Telegraph Circuits to a 
local physical telephone circuit connected to 

section foreman residences and telegraph offices 

and between any section along right of way by 


© 


hand line pole connectors between Portola & 
Winnemucca, In the State of Nevada only. (Part of 
Item 49 - 1950 Budget) 

89-50 Install 40 add'l. steel lockers for Enginemen at 
Portola,Calif. 

111-50 Install first installation of shop tools necessary 
first to equip the Diesel Shop at Portola. 


124-50 Inst#11 electric lighting along repair tracks 
between tracks 2, 4, and 6, Portola,Calif. 


PORTOLA CALIF, (39) 


Ins Bradley Wash Foundtains & replace 4 
pe 
to 


ta 
oile wls at Portola Roundhouse. 


Construct 20'x100! gravel driveway extension on 
east side of Freight House, Portola,Calif. 
Purchase 1945 Model SH Jeep for use in crew 
calling & snow plow work at Portola,Calif. 
(This is a part of Item 62 - 1950 Budget) 
Ketire 12'x40' pumpers bunk house blidg. #25, 
Portola, 
Retire hot water boiler washing tank, founda- 
tion and fitting connections, at Roundhouse, 


Portola. (Part of Item 52-1950 “udget) 


PORTOLA, CALIF, (40) 
Install CTC System between Portola & Calif .Nev, 
State Line, including minor Changes in tracks 
in connection with signal work, 
Install 3 Lynch B-57 Carrier Repeaters with power 
supplies & regulated to plus or minus 2 DB, one 
each at Sacramento, Keddie & Portola,Calif. 


(Part of Item 71 - 1951 Budget) 


T..at.7 —~ 7 = DaAr » 4 c = D Vo 

LnStali VHF, 1010 Apparat or. Yarc 

me <= = ae fe atin oe ra Rey ae ee << Pe Se 
spy I > J 1d» 2aNh J OSE, >LO { 5 C ° 


Tnst 171 VuPRr MAdLO ¢ + ater? * Swi T } locos, 
to complement the VHF Radio 1] t tnstalile 
Th ” tome la e 


E PORTOLA. CALIF, (41) 
105=51 Install remote-controlled switch heaters on one power- 
operated derail at Portola and one two power-operated switches 
at each of the following locations: Portola, Hawley, Scotts, 


Chilcoot, Red Rock, Doyle and Herlong,Calif. (Item 67 = 1951 


Budget) 
101-51 Install light-out check circuits on signals between Oroville 
& Portola, Calif.(Item 54 - 1951 Budget) 
C-50-51 Retire steam locomotive sand-drying facilities at Oakland, 
Stockton, Oroville and Portola, “alif. 
C-58=-51 Signal work required in connection with retirement of sid- 
ings & spur tracks between Oroville & Portola,Calif. 
86—52 Install add'l.chamnel telephone & telegraph carrier appara- 
tus at Niles,Stockton,Sacto. Oroville, Keddie & Portola. 
(Part Of Item 54 - 1952 Budget) 


Purchase miscellaneous labor=saving tools and equipment for 
Oakland,Stockton, Sacremento Shops, Oroville & Portola,Cal. 


‘Purchase cabinets & filing system for Store Depts. at 
Oakland, Stockton,Sacramento, Oroville & Fortola. (Part of 
a general program) 


PORTOLA, CALIF. (43) 

22-53 Install atta UL controlled electric switch heaters on both 
switches of pocket track and east roundhouse lead switch at 
Portola,Calif. (Item 41 - 1%3 Budget) 

Letire old Stor srokesper's Dwelling #24 to be sold 

Service Maintainer at Portola,Calif. 

Purchase two 2—door sedans for use of District Special Agent— 
Claim Agt. at Sacto.& Portola, Unit at Portola_is_to be 
add'l, and unit at Sacto. will replace WP #35, which is to be 


reassigned to less strenuous servive. (Item 86 - 1953 Budget) 


C-4~53 Replace present obsolete duplex apparatus with mordern rack— 
mounted equipment using Western Electric relays; 2 at Stockton 
1 at Oroville and 2 at Portola. (Part of Item 48 — 1953 Budge 


PORTOLA, CALIF, (44) 
Purchase Recordak equipment for use in Perishable Frt, 
Dept. at Portola, Calif. 


Make various track changes to provide extension to existing 
pocket track at Portola Yard, Calif. (Item 18 - 1953 Budg.) 
Shift east #14 112# crovvoer swtich and 200! of old main 
line to connect with #1 yard track, Change out 150' of 85# 


with 112# rail in #1 yard track to permit installation of 
#14 112# TO, Portola Yard,Calif., (Item 17 - 1953 Budget ) 
Pay WP propn, of overpass and culvert to be constructed 
by State of Calif, at Gulling Street, Portola. Pay W.F. 
proportion of track & signal work done by company forces, 
account construction of overpass. Portol., 


117-53 


PORTOLA, CALIF. (45) 
Replace 6,113.5! and two turnouts of 75# with SH 857 rail 


& install add'l, tie plates on various tracks: 

Yard Trk.#2 - 652", Yard Trk. #3 - 1,985.5", Yard Trk.#% - 
2,286', Ice House Trk, 990', Standard Oil spur - 100' & 
#84 T0, Sheil OilSpur - 100! & #83 TO, total 6,113.5! 

& 2 TOs. (Item 2 - 1953 Budget) 


Retire and rearrange existing steam facilities for full 


conversion to diesel operation. Construct new facilities, 
buildings and tracks, All at Portola, Qalif. (Item 77 - 


1952 Budget(Part of Item 68-A-1953 Budget) 


(46) 
4-54 Purchase one Pee rts K ( ise of Mechanica 
Store Depts. at Port< 
59-54, Retire mechanical pipe c 
_on derails, Portola to 
(Part of Item 52 - 1954 B 


81-54 Install 36 switchpoint protec 


Item 21 — 1954 Budget) 
98=54 Fit up WP. Truck #154 as a diesel fueling truck for Portola, 
Calif, 


127-54 Provide new sanitary facilities for section houses at Portola 


C- 2-54 Retire one 40=KW 3 phase 60-cycle generator (to be transferred 
to Portola, calif. ) at Wendover, Utah. 


PORTOLA, CALIF. (47) 
14-55 Install Zephyr Ingine Watering Facilities at Portola, Calif. 
7-55 Purchase one Hand Pallet Truck for Portola Store. (Part of 
Item 89 - 1955 Budget) 
2355 Consolidate AC power service between MPs 321.4 - 371.8, 
Portola to Herlong, Calif. (Item 42 - 1955 Budget) 
40-56 Replace 75# with 85# rail in Yard Tracks 2, 3 and 4, and east 


turnout of icing track crossover, Portola,Calif. (Item 2 - 
1956 Budget) 


123--56 Transfer hospital facilities and land from operating to non- 
operating property at Portola, calif. 

121-56 Retire 810' of track and 2 TO%s. and shift 620' to rearrange 
scale and pocket tracks & stub end yard tracks 7 and ;8, 
Portola, Calif. 


204=56 


213-56 
231-56 


237-56 
56=57 
57-57 


PORTOLA, GALIF. (48) 
Replace iron wire message circuits with opper wire between 
Portola and Nevada State Line and on Reno Branch in calif. 
(Part of 1956 Budget Item 60). 

Replace 60 oil burning with electric switch lamps in Porto 
Yerd,Calif.(Part of 1956 Budget Item 33). 


Install 120 gallon underground gasoline storage tanks, 1 at 
Portola and 3 at Doyle, Calif. (Part of 1956 Budget Item 87) 


m for Préf dial equipment in depot at Portola. 


Construct roo 
et Item 51) 


Install Model 15 Teletype equipment. (1957 pudg 
Make general improvements and provide landscaping for 


hospital, Portola, Calif. (1957 Budget Item 34) 


Cl 


152=57 


145-57 


166-57 


de diealeringing between 


local telephone circuits on 


vision, Oroville, 


Move corrugat iron building from Floa 
tees aD 


Portola, Calif.(Part of 1957 Budget Item 35). 
Install 1,160 LF of curb and gutter along Second ave. and 


Main St., Portola,Calif.(Part of 1957 Budget Item 81) 
Construct steel garage for section gang's truck at Portola, 


PORTOLA, CALIF. (50) 
Replace existing 100-ton track scale with second=hand 
105=ton scale at Portola, Calif. (Item 43 = 1958 R&E 


Modernization Budget). 
25-58 Retire 4,924.9' of Loyalton Branch Mainn Line, No.8} TO in 


connecting track, 221.5' of Standard Oil Spur (no longer in 
existence) and the main line crossing at Hawley. Also 


retire 1305.7! of Portola Outfit Spur (no longer in existence 


Retire Steelox garage, Bldg. #1046, at Portola, California, 
to be relocated to Burmester, Utah. 
Install communication equipment for San Francisco - Salt 


Lake UP-WP teletype circuit at Oakland, Sacramento, Keddie, 
and Portola, California. 


Purchase various labor=saving tools and equipment to incresa 
output and efficiency 

urchase 5-ton capaci 
tcal—_Depariment force 


SS= 
vy AYE 
s 


PORTOLA, CALIF, (51) 


70-60 Replace obsolete perforators with Type 15 DPE perforators 
at Oroville, Keddie, and Portola, Californie. 

94-60 Retire icing platform and facilities and the stockyard no 
longer required at Portola, California. 

173-60 Install commercial electric power outlet at Portola, Calif., 
for use of various roadway gangs. 

44-61 Sell 2,800 square feet of Western Pacific land at Portola, 
Calif. to Edward W. and Mie K. Longabaugh. 


42-62 Purchase and install carrier telephone equipment to extend 
dial telephone service, Sacto to Oroville, Keddie and Portola, 


California. 
100-62 Retire electric locks and rearrange signals in Portela Yard. 


91-62 Retire 2,057' of Track S-3, 1,601.5' Ice spur Track S-23, 
and 210.9' Crossover Track X-3 - at Portola, California 


71-62 Sell 0.413 acres of WP land on Taylor St., Portola, Calif. 


to the City of Portola. 
131-62 Retire obsolete radio equipment in various locations, Cal 2-R 


PORTOLA, CALIF (52) 


143-62 Replace deep well pump and motor at Well No. 1 - Portola, Cal. 
62-63 Retire 1,180.6' of ice track and 80' of Standard Oil spur. 
Connect Standard Oil spur with shell Oil spur and retain 60! 


of track to provide a one-car spot to serve Portola Lumber Co. 
at Portole, California. 


90-63 Purchase and install carrier equipment to provide automatic 


dialing message telephone circuit between San Francisco, Stkn., 


Sacto., and other first subdivision stations, and release old 
equipment. 


123-63 Providé excavation for channel change in the middle fork of 
the Feather River at Portola, California. 


134-63 Purchase Various Labor Saving Tools and Equipment to Increase 
Output and Efficiency 


1-64 Purchase and install a three 
system at Oroville and Portola, Calif. 
equipment from VS Cal 2-R - to be reused in VS Nev. 1-R and 


Nev. 5 (See AFEs 2-64 amd 3-64). 


-channel solid state communication 
Retire communication 


PORTOLA, CALIF. (53) 


Purchase one "Handie-Talkie" P.M. radio for use of Train- 


master at Portola, California. 
Purchase 8 ing Duplicating Machines 
Telegraph Offices at Oakland, San Jo 


sramento, Sacramento, Oroville, K 


Ry) 


ss 
C 


California. 


ay, 


82-64 Construct 165' of track, including one turnout to connect 


tracks No. 8 and 9 to facilitate car cleaning, Portola, Calif. 


— 


oO po Did e ‘ 
ee VEER 
Ve ws J 
~ ne ye ats CAH Te * 2 oe 
aArrameant.o Dart+n!l 
acrame 0) Olas 


Install 6,000 sq. ft. of paving in front of and at the side 


of Depot 
h Track No. N-9 1600 


Extend fFrack No. N-7A to connect with 2 
track feet and install 300 lineal feet of air line with five 
i + Portola Yard 


hose connections at 


eo 


120-71 Censtruct a 245' ¢ 
adjacent track te faei 


ard engine radios and associated hand sets to 


57-72 Purchase y 
tem at Portola, Calffornia/.... 


implement yard radio sys 


67-72 Purchase three Quik-Soak Journal lubricator saturating 
machines; retire obsolete soaking vats 


14-73 *Acquire Hydraulic Rerailing Equipment. 

*Method of Financing - lease or Purchase to be 
determined. 
20-71 Retire Shop Mchinery at Various Western Division 
Locations. 


———————————————— 


“ et ace at South 
and Portola for the 
).£.C.C.S. system. 
Replace present steam heating system with oil fired 
infra-red heating at Portola, California. 


Construct two 10'x65' piggyback ramps and 29,400 square 
feet of asphalt paved road; also retire 1,170 feet of 
track, including four turnouts and shift 840 feet of 
track - all at Portola, California. 


Sell 4.65 acres of Western Pacific land at Portola, 
California, to Andrew Valberde. 


Sell 0.723 of an acre of Western Pacific land_at 
BQ tola, California, to Stanford R. Womack and 
QEEO*R! wWomac 


(57) 


PORTOLA 


Sell 2.31 acres of Western Pacific land and improvements 
Located thereon, to Perry E. Blake and Margaret E. Patton. 


Retire and replace thirty-one line code storage units be- 
tween Oroville and Portola. 


Rearrange yard tracks and car repair facilities at Portola 
yard. 


Install new boiler for heating in the Portola depot. 


Provide 12,500 square feet of paving for parking area, 
including approach driveways from city streets. 


Sell 39,200 sq ft of WP RR land to Victor B. Dods and 
Letha M. Dods. 


14-79 purchase and install 4 second-hand transistorized twelve- 
channel carrier telephone system between Portola & Elko. 


PORTOLA, CALIFORNIA (58) 


Sell 5.72 acres of WP land at Portola, California, to Frank 
R. Aiello and Beverly Aiello. 


Purchase two ice machines to replace worn out units at 
Oroville and Portola, 


Sell 1.652 acres of WP land at Portola, California, 
Frank R, Aiello and Beverly Aiello. 


PORTOLA, CALIFORNIA Q=1 
0-120-40 Replace Howe dormant 1500# capacity scale with a 
Fairbanks-Morse dormant 4-ton sc.le in frt.house 


0-165-41-0E install pipe line for caboose water supply. 
0-177%=41 Instsll Lyon steel lockers in depot building for 


use of operating treainmen. 
0-190-08 Construct periifion in Doctor! 
in women's toilet and r-ehabi 
lines in Hospital Buildin: 
O- 190-0F Construct— pantitien—i1-Dottorts-offices partition 


_in-women's—tetist— 4 end prehebilitation—of steam and 


tall eradand electric telegraph clock at 


0-2 


_____ PORTOLA, CALIFORNIA 


Install firedoor west end of runways; place fire 
stops at both ends of passageway under floor bet. 


west wing & main hospital bldg., Portola. 


Purchase & install 2 comfort air washer coolers 


in WP Hospital at Portola, Calif.(Not included 
1948 Budgetd 

Construct a 160' extension to the existing 
220-volt, 3-phase Power Line at the Repair 


=) 


Track for use of Electric Welder, Portol 


ay 
(Iten 60 - 1950 Budget) 


/ . Ao 
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46200 


A. CARLISLE & CO- 


GTATIONERY - PRINTERS 


251 BUSH 


SAN FRANCISCO, = 


POZLA, CALIFORNIA (1) 


37-76 Part I; Construct W.P. portion of a 2012' double-ended 
Spur track (HB-CP=172' on east and west end, total-344', 
including two No. 10 turnouts) to serve Lassenite Ind, 


Part II: Construct remainder of double-ended spur track 


(CP-CP=1668') to be constructed by industry and capitalized 


VO 


on refund basis in Western Pacific accounts 


nh 


Part III: Construct 400' spur track, including one No, 10 & 


turnout, to serve Lassenite Industries, to he constructed 
by Industry and capitalized on refund basis in 


Western Pacific ccounts. 


46200 


A. CARLISLE & co. 
GTATIONERY - PRINTERS 
251 BUSH STREET 
GAN FRANCISCO, CAL. 


PREBLE, NEVADA‘: 1, (1) 
Construct WP. propoxtion connecting track 
between mein lines 2 P. and oP. Bye 
Installing telephone booth with teléphone. 
(1929 B.I. 108) 
Safety switch point locks on switch stands, 
Golconda, Preble,M.P.664.1, Deeth & Tulasco, Nev. 


Install additional cattle guards; move right-6f- 
fe 


pax 


way nee and relocate private crossing gate 
at road crossing, M.P. 

Retire west switch and 160 f Interchang 

at MP 555.6 


quired. 


(2) 


in connect ton with 


semaphore signa ls with H-2 sea Sei bet “siewals 
at Preble signal 5564, Beowawe Signals 6158 
6174, Palisade Signal p-6352 and Tonka Signal 6506 


Paired Track, Item 38-1946 Budget-SP approval 


required. 
83-51 Pay WP proportion of cost of installing additional signal 


facilities to insure proper signal protection at WP-SP 


joint crossovers at Decth,Elburz,Preble & Barth ,Nev. 


(Item 63-1951 Budget ) 


27-55 Connect to commercial power at Golconda and retire 


generator and house at Preble, Neva . (Item 43 - 1955 budget 


——<————— 


46200 


A, CARLISLE & Co. 


STATIONERY - [PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, cal 


PROCTOR, NEVADA 
Removing defective pip€ aL connt OT 


G@ ia "OC tor 


somplete Arnold's Loop, bet.Silver cone 


> 


ame tool houses 

at Boaz, Jasper 7 ct Pilot and Ola. 2 

C-7-25 Retiring 3% line between arnold Sta-87=879, (478= 
40 MeL» and froctor, Sta. 259-546 ((42-08M.L) 


PROCTOR, NEVADA 
ling, 
Proctor, Nevada, 
16 'x26! redwood tanks ang wood 
000 gallon redwood 
additional concrete foundation, 
Constructing section foreman house, one double 
bunkhouse, septic tank, sewer lines, water lines, 
two pit toilets; retire one toilet and convert 
Old tool house into coal shed, 
Installing 900 Lin.Ft. of 2" steel pipe water 


line at Collar and Elbow Springs. 
Replacing 1.638 track miles of 100# rail with 


new 112% rail in Main Line and renew 1004 turn- 
outs with 112% turnouts in Passing Track be-(cont 


PROCTOR, NEVADA (3) 
28-46 - Contd - tween M.P. 782.882 and M.P. 784.52. 


253-47 Enstalling electric wiring in Section Foreman's 
dwellings at Proctor & Pilot, Nev. (Part Item 
55 - 1947 Budget) 

C-70=50 Retire water, fuel & other facilities for full 
dieselization of Motive Power at Smoke Creek, 
Gerlach, Wells, Tobar, Shafter & Proctor,Nev. 
(Part Item 52 - 1950 Budget) 


Construct & retire various sidings in connection with TCS 


vu 
between Alazon & Nev.-Utah State Line: Wells, Boaz,Ruby, 


Tobar,Ventosa,Spruce,Hogan, MP 757,Luke,Shafter,Silverzone, 


Clifside,Proctor,Pilot,Dyke & Ola.(Part Item 28-1951 Budg.) 


PROCTOR, NEVABA (4) 
76—53 Insulate ceilings of section muses at Boaz, Shafter, Silver- 
zone and Proctor, Nev. ‘Part of Item 29 -1953 Budget) 


98-56 Transfer land from operating to non-operating property 


(formerly land in connection with Collar & Elbow Springs 
water supply)at Proctor, Nevada. 


Proctor, Nevada, (O-1} 
0-458 Install electrical wiring in Section Foreman's 
house at Proctor, Nevada. 


A..F. E. 


PRONTO, NEVADA 


|. 99 ('9412) Depot, coal house, etce 


265 


167-37 


Pump houses wa Or tank, etCe 
Riiiing around depoy aps section hous 6+ 
Esty os Unt —————- 
“titing LIL = 83 ai w6ll 300° andi moving pump 
house and equipment, present well to be connect- 
ed with new location and act as auxiliary supply. 


Construct frame dwelling, 1 new turbine pump & 


retire old gas engine & pump. 
Additional land for section facilities. 
Install fire protection at Pump Houses at 
Jungo and Pronto. Part of 1931 B.1. No. 3) 
Replace combination frame coal shed and water 
closet destroyed by fire 5/6/37 wit 
10'x16! frame coal house and 2 stand.toilets . 


h one standard 


4) 
ding platform 


rn l= 
track abu 


re RONTO, NEN es (3) 
Relocate and rehabilitate two Steelox bunkhouses from 


_ Kampos to Jungo and Pronto, and construct steel garage for 

section gang's truck at Winnemucca, Nevada, 

_ Retire foundations and piping of buildings relocate from 
Kampos to Jungo and Pronto. Construct steel garage for 
section gang's truck at Elko and relocate and rehabilitate 
Steelox bunkhouse from Halleck to Deeth, Nevada "Paired 
Track" = S.P.Co. approval required. 


Retire various buildings in Nevada outside of paired track 


area, 
Construct trailer parks at Gerlach, Sulphur and Pronto, Nevada 


i id 


Bunkhouse Cente Ob. y 


smantling corrugated iron powder magazine, con- 
tructed under A.F.E. 718 in January 1912. 
tiring 18x22' bunkhouse; also 10x24' combina- 

tion coal house and toilet destroyed by fire 


December a 1923. 


PULGA CALIFORNIA (ys 


Construc frame dwelling etc. for operators 


Standard stoves & Clawson chimneys in bunkhouse, ’ 


Constructing 800' of new main line & 1288! of 
siding; shift 1541' of existing main line (676! 
to form portion of new main line & 865! to forn 
portion of new passing track); shift 500! of 
existing siding to form part of new main line, 


Pulga. 


Install steel bunks and mattresses in bunkhouses, 
Install 460° extension to oil and house track, 
Pulga,Calif. 


te 9435 feet of 
in line, Pulga,. 


. 


1-49 


PULGA, CALIFORNIA (3) 
Instell bathing and sanitary facilities in 
telegraph operator and section gang building. 
Wake and install searchlights on pridges. 


Constru cting 12:4"%x1216" frame addition to 


Telegraph operator's Gwellinge 


Install 1,420' 1" water line for carmens shanty 
at E. end of yard,Oroville,Renew 1070' 4" and 
1,756" of 3" galv. iron pipe with 2,826 lin. ft. 
4" spiweld pipe from spring to water tank, Pulga, 
(Item 34 - 1948 Budget ) 

Install add'l,bathroom on porch & alterations to 
old devot to convert into dwel ling for Signal 
Foreman'srfamily at Fulga (Not included 1949 
Budget) 


NT 


PULGA, CALIF. (4+) 
Construct add'l. & raise height of existing retain- 


ing wall to provide adequate shoulders on fills 
where footpath is too narrow for safety, various 
locations between MP 219.16 & MP 237.28,Bloomer- 
putga,Calif.(Item 46-A-1950 Budget) 


Install add'l. apparatus to provide full components of std. 


equipment for all TCS carrier installations, including 


code line filters & line units at Niles, Carbona, Charter 
Way, Oroville,Pulga & Keddie. (Item 34 - 1953 Budget) 
improvements to various section but. ings at Pulga, Rock 
Keddie, Quincy Jet., Sloat and 


Z ”~ 5 
Budget) 


PULGA, CALIF. - (5) 
Install 46' 48" culvert, construct Grizzley and extend two 
48" culverts nesr west switch at Pulga, Calif. Install two 
40' 72"x44" pipe arches under main line at MP 295.1 near 


Spring Garden, Galif. (part of Item 13 - 1958 R& modernizati 
Budget). 


Construct two 20' grizzleys near west switch Pulga Siding, 


Calif.(Part of Items 11 and 13, 1957/1958 R&E Modernizati on 
Budget). 
Place fill for Pulga siding extension near MP 239.7, Calif. 


Constr +. -2> AARo/-nnt+— cect =r rat on Qo io ng a 
sonstruct 2,083 foot eas terly extensio o Pulige Sidi an 
be | 4 — ~ ) 
+o No wrar cnerated senoit O ac and-to vrc ride 
ins tall No. - Wer ps =e 8 UPrnouy nh ¢ Sei Pp 
190 ear capacity 


Lov Vos 


PULGA, CALIFORNIA (6) 


5’ and one 40' concrete retaining buttress 


21-64 Construct one 9 
walls in vicinity of MP 238. 


Retire Old Depot 
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46200 


A. CARLISLE & CO. 


STATIONERY - PRINTERS 
251 BUSH STREET 
SAN FRANCISCO, cal 


QUARTZ, CALIFORNIA 


New 3000! passing track M.P. 209.5 


cae =) 


31 ack 1artzZ, f, 
Sell 0.31 acres of Western Pacific land to the Oroville- 
Wyandotte Irrigation District at Quartz, California. 


Grcnem 


(Ere Ae BoE 
das IIa foots spr Apacte to terre WTA. WN. a 7 PES Gace ate 


Rebuilding depot and fuel house destroyed by fire 


September 3S, 1922. 
Retiring depot and outhouse destroyed by fire 


September 3, 1922. 


Lay 10,300 lin.ft.gal. 4ron pipe line from new 
water right on Taylor Creek to present tank at QJ. 


Standard stove & Clawson chimney in bunkhouse, 


79-28 
88=50 Construct section facilities. : 
114-50 1 nd mattresses in bunihousés 
G-16-32 Retire 12'x20'! frame combination coal house and 
toilet, serving section forces at euiney Junction, 
Calif. destroyed by fire ‘ct. 6, 1932. 
s of land con- 


G-49-36 To adjust costs of certain portion 
veyed to WP by SR&D Co. during years 1908- -1909 

78-37 RP Construct 222! westerly extension to passing track 
Quincy Junction, Calif. Installing two 

Wing Fence 


179=37 Nea 
and 400 Lin. Ft. of Wing 


attle Guards 


at Road Xing #4-287.3 
112-39 Install water and toilet facilities in section 


foreman's dwelling. 
OO ————eeeeetttC...CCC(t(N(tNt.w#4#é4éeéééé.é4é4w....gegegleeeeeeeeeeeeeeeeeeeeeee 


QUINCY JUNCTION, CALIFORNIA (3) 
117-40 Install electric lights in depot and section 
facilities. 


63-41 Install bathing and sanitary facilities in tele- 
= operator and section gang building. 


, 


interchange track with 


tend stock yerd spur track 640 feet easterly. 


100-42 Install searchlights at Bridge 288.76 just east 
of Quincy Junction. 


176-43 constructing 2 - 12! x 32' frame dwellings toget- 
her with outhouses, cesspools, sewer and water 
line to each dwelling, to house Telegraph 
pearstarss 


U FD « 1 2 . J. i SU es Se BS 3! 


ESN Tiago ee a eT en ee eee eee eS 


184-46 


127=52 


32=53 


UINCY JUNCTION. CALIF. (4) 


Convert 8 retired outfit cars into section bunk- 
houses 1 each at Midway, Carbona, Kingdon, 
Franklin, Oroville, Virgilia, Twain & Quincy Jct. 
Calif. 


Ree PFPA Sa 
Install add'1.SH tie plates various spur tracks as 

fo) a 7 KY) FEL SyQ nlates. Sloat Mill Syvur 
follows: Graeagle spur, 600 7 3x9 pl » Sloat 11 Spur 


UL J vv i) casts _ 4 \Y 
SE GQ nintes. total 2.500 plates. (Item 21-1952 at ) 
23, OA paaclOsy, vOlLat £7 LAvLCSs 1 VS a 


Install 6 remote-controlled gas-burning switch heaters & 
retire manually operated devices now in use, one each at 
east & west ends of sidings at Twain, Quincy Jct. & Spring 
Garden. (tem 40 - 1953 Budget) 


__165=56° Make improvements to various section buildings at Pulga, Roel 


QUINCY. JUNCTION, CALIF, ey 
131-54 Exchange of property between WP and SR&D, 213.92 acres of 
_SR&D land deeded to WP st Oakland, San Jose, Pleasanton, 
Sacto. Rich, Quincy Jet,.and Chilcoot, Calif. 


Cc in. Rich B in. Kedd4 et pe C1 aa: 
Creeek, Tobin, Rich Bar, Twain, Keddie, Quincy Jct., Sloat 


! Item 37 ~ 1956 Budget) _ ; 
82-60 Relocate, restate and transfer various buildings in connection 
————_with Signal Reorganization Plan at Heyward, Sacramento, and 
_ Quincy Junction, California. 
126-60 Retire Depot Bldg. No. 970 no longer required at Quincy Jct. 
68-61 Retire stockyard facilities-at Evergree, Garden, Craig, 
: _ Quincy Junction, and Crescent Mills, Calif. 


and Blairsden,Calif, ( 
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46200 
A. CARLISLE & CO. 


STATIONERY - [PRINTERS 
251 BUSH STREET 
SAN FRANCISCO, cA 


See saul ape) 
RADUM, CALIF, (1) 
191-30 Install sin > line inner guard rail opposite 
4- nt r ~ rr _ L 
derail at interlocki pl dum 400=f't. 
; 
Ianc 
oe LL . 
* Zz GC 5atn RIAO Ff eatoniikt traoela + cA Wat 
220-30 Construct 6160! of setout tracks to serve Kaiser 
I 17 + Cote e propo Pav four 
~ _— “ , / oS A he a Arak 
tra cks Q Yr? re) 166 ? exc Ve i pr 9por= 
4. 2 
bLon c 37 22 
? se? Ait s 
*- > ZT ew >. 


247-30 Construct 8,575 feet of tracks to serve Gravel 
Plant of Kaiser Paving Co. at Radum,M.P. 43.5. 
159-36 Construct 1054! add'l.track;rétire 400' of Trk.10 


.and 10! Trk.9; replece frogs in tracks serving 
Henry J,Kaiser C06 


eS LE Se a Ee SO ee rea ee eer SE Ee ee” 


Construct a raser ye 
er) (Item 31-1949 


~ Z 


Retire track material from Misc. Phy Property 
which WP had under lease to Calif. Fruit Growers 
Exchange at Westwood and He 


Henry J. Kaiser Co. at 
Radium, @lif. 


Retire derails and 
Calif. 


guard rails at WP-SP crossing, Radum, 


Purchase SH 150=ton platform track scale, 


Radum, Calif. 


reconditioned weigh brid 


1957 R&E Modernization B 


part Iz Construct WP Portion only (HB=CP=172") of a Zpetee 
Spur Track on the GO-15 Basis. Industry will construct and 
pay for their own portion (CP-END=2,099'). 

Part II: Install Signals for Spur Track - all to serve 


Rhodes & Jamieson Gravel Plant at Radum, California. 


ae ____ RAGLAN, NEVADA sat (fis 
AFE 


111 Bunk, Tool Houses. 

C=29=35 Retire 9'x36! (carbody) section house, 10'x16! 
tool house, 4'4"x4!4" toilet, and 4 water 
barréis, at Raglan, Nevada, : 

60-52 Install 14 remote-controlled gas-burning switch heaters, one 

each at east & west ends of sidings at Raglan, Wells, Ventosa, 

Sage, Silverzone, Clifside & Pilot,Nev. (Item 46-1952 Budget) 
239-55 Retire 10 Steelox Generator Huildings and 14 Generators at 

Sano, Phil, Trego, Ronda, Floka, Jungo, Raglan, Ruby, 

Clifside and Spruce, Nevada, Erect one building (retired from 

Ruby) for car inspectors! shelter at Elko, Nevada. 


A.F.E- RAWLEY, UTAH 
spur track to serve Salt Lake 


108-22 Constructing 7i2" 
Insecticide Company. 


. 


46200 


A. CARLISLE & CO. 


STATIONERY - PRINTERS 
261 BUSH STREET 


SAN FRANCISCO, CAL 


stock yard 


600! 


Grade station 


212-24 Inclines and add 
18-26 Install domestic water supply for sec. emp.oy 
143-40 Replace pipes with galv.iron water pipe serving 

station facilities and install add'l. pipe to 


serve section facilities | 


RED HOUSE, NEVADA 


(2) | 
Install 5 double zine lined Redwood box cisterns 
to replace sump, wood water barrels at (3) 


Red House, (1) Ellison, and (1) Russells, Nevada, 
(Paired Track). 


Install telephone indicators (Paired Track) 


Constre 500% west extn. to stock yard spur md cons6r, 
16°*X37? ore platform with 16*X137* ramp. 


Purchasing Homelite ¢ ifugal Pump No, H-'722% 
and constructing 6 

serving Station &« § Faciliti at Hed House 
Retire 241x721 timbe ore._lLos : n1Lottfan 


t+for 
2 


Yr) n 
pum 


RED HOUSE, NEVADA (3) 
128-45 Constructing 11'x17' frame additional bedroom 
on section foreman's houses at Red House ="Paired 
Track." 
17-46 Install 13,008 additional SH 85# tie plates in 
passing track at Red House, Ellison, Beowawe & 


Tulasco, Nevada “Paired Track". 


eanitary FPartiltitiac in 


5 locations: 


mas FS 
z a ‘e L 7g 7 
Siburz & Beowawe 

SAF RuAcat YD - 


233-48 


239—51 


RED HOUSE, NEV (+) 
Install add'l, signal material in connection with 
éonverting three old sty fle "B" semaphore signals 
with H-2 seard light signals near Red House, 5630 
near Knight Spur, 5682, and near Russell Spur, 
5836, Paired Track, Nevada. (Item 41 - 1948 


Budget - SP approval required) 


Construct & install 16 900# capacity standard ice boxes — 
1 each at Bliss, Red House, Ellison, Russell Spur, No» 


Battle Mtn. Rennox, Dunphy, Cluro, Palisade, Carlin,Tonka, 


funter, Ryndon, Elburz, Halleck & Deeth. Construct & 
install 3 2100# capacity standard ice boxes - one each at 
Golconda, Kampos & Beowawe, Paired Track — all to serve 
section pangs. (Part of Item 116 - 1951 Budget - S.P. 
approval required). 


ee 


RED HOUSE, NEVADA (5) 


C-14-52 Retire station & station facilities at Dunphy, retire 


section facilities at Red House,both in Paired Track Area. 
r 


Southern Pacific Co. approval required) 

57=54 Replace redwood box cistern with 4,000 gal. pwecast cone. 
cistern & pump for use of section forces at Red House, 
Paired Track, Nev. (Item &2 - 1954 Budget - s.P.Co, 
approval required) 

48--56 Replace 860' of 65 with SH 85 # rail in stockyard spur 
at Red House,Nevada, Paired Track. (Southern Pacific Co. 
approval required - Item 7 - 1956 Budget). 

70-58 Retire various buildings in Nevada (Paired Track area) 


Retire stockyard and miscellaneous structures at Red House, 
Nevada (Paired Track Area). 


-—— (4. & th SS > - tink ncaa he 


RED HOUSE, NEVADA (6) | 
34-76 Raise ore ramp approximately eighteen 


accommodate open-top hopper cars at 
Paired Track Area 


Purch. additional R-of-W,widen cut and relocate 
R-of-W fence, MP 59-5 


Retire various unused tracks at WP Mole, Oakland, Niles, 


Cut, Ludwig & 


No, 10 turnout 
n,Calif, 


RIVER JUNCTION; CALIF. (N.C.E.) 


ann ~1I;" haaca 
and purcnase 


adgitionat 


00 . 


5 \ : 
g } 4 } use 
Standard stove & Clawson chimney in bunkhous s 


4 WA t 


; rs 
Ln 


punkhousés-. 


: - a =r Satkarn 
5 dwood bo cistern 


| +7 ‘a eadwoo 
1 Atx4?x7! zinc linea neawyer 
- ~~ = i» 


eS = Tan : 
in s eters at hea cK, 
ait WY : 
Deets NOe 84 ) 


(Par 


Ins 


Construct single 


RED ROCK CALIFORNIA eee) 
iouse formerly 
destroyed by 


Cee el 
pie Retire 18'x24' frame single bunkh 
serving section gang at Red Rock, 
fire July 23,1949. 
electric pole 


Install remote- cont rolled switch heaters on one power— 


operated derail at Portola and on two pot 
hes at each of the following locations: Portola, 


switche 
Hawley, Scotts, Chileoot, Red Rock, Doyel& Herlong. 


951 L_ Budget) 


ts in bunk ho 


wer-operated 


wal [ee “ 
1 re cate sai 


: eet p= thes Caney 
f, (Part of Item 16-1951 Buaget 


Construct 300' setout spurs: one each at Scotts and Red 


Rock, Calif.(Part of Item 7 - 1952 Budget) 


Construct a 2,012! Double-end spur track on the GO-15Basis 
WP 1,072': Ind. 940!) to serve Lassenite Ind. Inc. (Superior 
products at Mp 349.12) 


RED ROCK, CALTFORNTA (4) 


Install one Hot Box Detector 


en Garfield slag ballast 


A 


RENNOX 


ection “unk and +oo1 Houses Lees tht 
, } yaw nr of | 2 Sa 
yards 7 ae Pip or © PIS al OE has 


4iron house and 227' spur 


91-48 Replace 1103 L. 
1083 L.Ft. 112¢ & 1 #14 1127 turnout in 
west sur Weso,neplace 7074 L.Ft. 
old portion 


Nev. all i 


RENNOX. NEVADA (3) 
Drill 6"x122! well with Armco spiweld casing,comp,. 


with 6'x6! frame pumphouse ° pressure sysm, Retire 


4t54!x27! dug well with hand lift pump. Palisade,Nev. 


Drill 6"x100' well with spiweld steel casing,comp. 
with 6'x6! frame pumphouse & pressure SYS- Retire 
12"x12! bored well with tile casing & hand 
Rennox,Drill 6"x112' well with 6" spiweld ste 


easing.comp.with 6'x6! frame pumphouse é 
svsm. Retire casing & hand pump of vresent 25' dug 
well at Cluro "Paired Track)(Item 39 & part Item 4oO 


1949 Budget - S.P. approval reauired, 


. 


RENNOX, NEVADA * (4) 
Construct & install 16 9007 capacity standard ice boxes - l 
each at Bliss, Red House, Ellison, Russell Spur, No.Battle 


Ryndon, Elburz, Halleck 
standard ice boxes, one each at | ida, Kampos and 


Beowawe, Paired Track = section gangs. 


» approval required) 


Construct 300! set=aut spur at Rennox, retire 151.5' of 
set~out spur at Bliss, Paired Track,Nevada. (Part of Item 7 - 


1952 Budget - S.P.Co. approval required) 


Install_one hot box detector at Rennox, 
r onl beoe ) 
iracKk 4rTrea) 


RENNOX, NEVADA (PAIRED TRACK) (5) 


112-79 Rehabilitate 400 feet of track and construct 1200 foot 
extension. 
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RENO, NEVADA 1 
Construct Reno Branch, Rdw. Comp.Report #159-1918 

GMO 151 Provide storage drums and tarpaulins for section 

motor cars, 

GMO 200 Half interest in industrial spur track, 

WP 76 Purchase Lots 1-16 inc. Blk. 4, Morrill's Add,’ 
15-20 Paying city of Reno 1920 special assessment tax,’ 
52-20 Construct automobile unjoading platform “ 
84-20 Additional pen, new wing fence at stockyards. > 
43-21 1142' spur to serve University of Nevada 


24=22 400' spur to serve Cremer & Erickson 

35-22 Special street assessment, 1922, against W.P, 
property Evans Ave. and E, 6th Street, 

11-23 Throwing team track 9.5' on Lots 135 and 14 


and replacing 40# rail with 85# S.H.Rail,. 


RENO, NEVADA 2 
Special assessment, Street improvements on Sure 
prise Valley Road between 4th ang 6th Streets, 
Build 45: extension to automobile platform, 

New 5-pen stockyard; thro over Sth St.spur to 
serve stockyard, 

Installing 100 ton track scale, 

Retire property sold to Reno Grocer Co, 
Assessments for street improvements ,6,7,& 8th Sts; 
Install magnetic flagman,SW cor.of 7th St, 

Install one 10 ton piller crane 

Assessments for public improvements, verious Sts. 


Install elec.motor and power line to piller crame’ 
Retire land sold to Scheeline Bankg.& Trust Co. 


118-27 


170-27 


179-27 


120-28 


RENO, NEvADA 3 
WP ppn. of assessment for improving E.8th St., 
Surprise valley Road; Eureka,Evans & Elko Aves, 
Construct platform extension, incline & retire oad 
incline near Surprise Valley Road. , 


Construct toilet & sewer comnections for section 
house and engine facilities, - 


Relocate 297! team track in B1lk.K retire 183! trk, 
& construct 118! exten.across alley into bldg. 


owned by Consolidated Warehouse Co. 
W.P. ppn.of assessment for improving alley in Blk. 


K, 9th St. betw.Evans Ave,& Sup.Valley Road. 
60! extension to Nevada Transfer Spur Track serve 


Armstrong Coal Yard, 


137-29 


228-29 


250-29 


RENO, NEVADA a 
Paying WP ppn. of assessments for street improvee 
ments,sidewalks,curbs and gutters. 
Construct 40'x60!' corr.iron warehouse near 5th St. 
& Surprise Valley Road to serve J.ReBradley Co. 
Relocete 267! spur serving Washoe Wood & Coal Co. 
& extend 198', renew 98' of 40# rail with 857 rail 
to serve new planing mill of the Red River Lumber 
Co, at Sth Ave. near Evans Ave, 


Pay WPRR ppn. ef assessments for paving East 4th 


St. from south side of Lake St. to Sutro St. under 
Ord.No. 468,dated 3/21/32;and installing 40' 


plank crossing at Ninth St. 
Transfer value of portion of WP property from 


carrier to non-carrier property. 


RENO, NEVADA 5 
Retire portion of Lot 4, Blk.K on Evans Ave.near 
4th St. sold to Nevada Poultry Producers Assn. 
Transfer value of portions of WP property from 
carrier to non=-carrier property. 

Retire 208! and relocate 700' of spur track serv- 
ing University of Nevada, neer Highland Ave. : 
Construct 188! spur track in Blk.K near 4th and 
East Sts. to serve Lindley & Co. 

Install plank crossing on interchange lead in 
East Ste opposite south end of new Lindley & Co. 
warehouse, 


Retire Lots Nos.9,10,11 and 12, BlkeK sold to 
Lindley & Co. 


C-46-358 


RENO, NEVADA 
Retire 17! team track, install bumper, remove 
118! track serving Consolidated Warehouse. 


Transfer value of portion of Western Pacific 
property from "Carrier" to "Non-Carrier" propert 


Shingling east side and north end of 55'x144! 
building, leased to Crane Co. on 4th Avenue 
between Evans Ave. and Surprise Valley Road. 


é timber platform near oth 
WP. Yarde 
Installing electric lights and drinking water 
facilities in W.P. freight shed. 
Retire Lots 3,4,5 and 6 in Blk.2, Dunne!s N 
fronting Evans Ave. near 4th St. 


87-359 
C-25-39 


nt at . wre Z ra) 
Constructing 300-foot 
100 

Reno 

© 

& 


Installing Howe dormant scale in freight house. 
Retire portion of Lots 1 to 8 inclusive, in block 
4, Morrill's Addition, located on east side of 
Elko Avenue between 5th and 6th Streets, Reno,Nev. 


sold to J. McDonough. 


J. 
Construct 7'x24' frame extension to platform 


adjacent to W.P. warehouse at 4th Stre 


Surprise Valley Road. 


RENO, NEVADA (8) 

Construct 436-ft. spur track, renew 100' of 75# 
with 854 rail thru turnout; construct 15' x 213! 
frame freight platform with 20-' ramps, install 
additional gravel driveways, two additional steel 
doors, additional electric wiring, hand tducks, 
dormant scale and verious alterations to building 
to adapt it to freight house usé. : 
Retire 8-stall brick roundhouse, boiler house, 


blacksmith shop, freight depot, outhouse and 


two roundhouse tracks destroyed by fire,6-27-40. 


Construct 465' spur track and renew 100 track ft. 


rail thru turnout ( r at 


Zh 
RENO ') 
on 


20-ton 


ick 10 


Assessment paving of 5th Street, Evans Ave. 


to W.P right-of-way and repaving depot platform 
& 


end sidewalks 


RENO, NEVADA (11) 
5-46 Constructing 53-foot southerly extension and re- 
locate 287-feet of existing Spur Track to serve 
Zellerbach Paper Company, at 4th Street near 
Surprise Valley Road. 
0-426 OE Replacing 189 Lin. ft of 30# rail and 896 lin. 
feet of 40# rail with 854 S.H. rail in Spur 
Track serving Nevada Transfer Co. at Reno, Nev. 
198-46 Pay WP proportion of cost for additions & altera- 
tions to WP Warehouse located at 4th St. and 
Surprise Valley Road, (Not included 1946 Budget) 
C-26-50 Retife WP 5-pen stock yard with one double chute 
& crowding pen located in Blk. No. 4, Morrills 
Addition at 5th St. and Eureka Ave., Neno,Nevada. 


dpe I e 


RENO, NEVADA (12) 
C=28=47 Retire 165" track ft. of freight terminal spur 
trk. and install track bumper near 4th St. & 
Surprise Valley Road, Reno, Nevada. (Retirement 
without replacement - not included 1947 budget) 
209~47 P,,rchase Plymouth Deluxe- 4-door sedan for use 
of General Agt. at Reno, Nevada (Not included 
1947 Budget) 
C-64—247 Retire 1942 Plymouth Deluxe- 4Sdoor Sedan used b 
General Agk. Reno (System) Not included 1947 
Budget) 
C-11-48 Retire 14.5x22' frame car repair shed at Reno 
Nevada ( Retirement without replacement - 
Not included 1948 Budget) 


ton capacity 


nel uded 


RENO, NEVADA (14) 


Se eS 
Cors truct 24'x50'8" Steelox Whse. adjacent to 
depot & install additions & alterations to 
18'x23* west corner office in WP Depot at Reno 


to serve National Carloading Co.(Not included 
1948 Budget) 

Construct 504! spur track, 45/' spur track to serve 
Saviers Elec. Products Corp. 50' of track serve Sierra 
Morrills Addition, located at 5th 


211 in Block 4, 


o Ave., Reno, Nevada, 


Retire 14!x18' frame ice house in Engine Terminal 


Yard at Reno,Nevada. 


NEVADA (15) 


RENO, 
29-50 Construct 269! extension. to Vaughn Millwork Track 


to serve Rocky Mount Mfg. Co. Reno, Nevada, 
office ecuipment (Kardex 5S: 
General Agent's Office at 
c-66-50 Retire water, fuel & other facilities to provide 
for full dieselization of Motive Power at Reno & 


ag Anderson,Nevada (Part Item 52-1950 Budget) 
221-51 pay W.p. proportion of assessment for improving 


Evans 4ve. between Fifth & Sixth Streets, with curbs 
and gutters in Evans North Addition,“eno. (Part of 
Item 152 - 1951 cudget) 


RENO, NEVADA (16) 
Purchase four. 4-door sedan automobiles to serve General Agts 
at Sacramento,Reno,Portland and Loa Angeles, System. 

(Item 123 - 1952 Budget ) 

Construct 158! extension, including #7 turnout, to Vaughn #1 


Spur Track to connect with Vaughn Drill Track to serve as 


rR New T+ A O59 \ 
i I iGVe (Item 6—1952 Bu iget ) 


Retire 50,132 sq. ft. of property in WP terminal yard, sold 
to Sears,Roebuck Co, hounded by Surprise Valley Road, Ath 
St, and Evans Ave. Reno, Nevada. 


Canstruct 500! spur on CO=-15 Basis +, serve Sears, Ro Shuck 
v 3 Ud re JV S 4 @)6' Wei) Das 3 AO 5S. =| IC aL ; Jo 

: } + 4 Ace “a6  ~ wore Ho o fy 
Co, with 470' extension at WP expense t erve Crane Co. 


Construct 241' spur including #8$ TO on GO-15 basis (WP propn. 
_141' HB-CP) off Crane Trk. to serve Sierra Wine & Liquor Co, 
Relay 283' and #84 TO of 75# with SH 85# rail in Crane frk. 
All between depot and main track near 4th Ave., Reno,Nevada. 


Retire 12,025 sq. ft. of WP terminal yard property sold to 
Sierra Wine & Liquor Co. fronting on 4th St. between SP-WP 
Interchange Track and WP depot, Reno. 

Construct 180' spur on GO-15 Basis (WP = 120' HB - CP) to 
serve Freeport Warehouse Inc. (Osborne=-Dermody) at Surprise 
Valley Road, Reno, Nevada. 


RENO, NEVADA (18) 
Construct 2,100! spur track on GO-15 Refund Basis (WP 150? 
HB=CP) Ind. 1,950') and relay 115° of 85# with 100# rail, 
to serve Sierra Pacific Power Co. Reno, Nevada. 


Construct 730’ spur track onGO-15 Refund Basis (WP 150'HB-CP) 


to serve Bissinger & Co. near Surprise Valley Road, Reno, 
Nevada. 


Retire and remove 1,072.5' spur serving University of 
Nevada, Reno, Nevada. 


Purchase 15' strip (0.2069 acres) of right of way from Reno 
Warehouse Co. west of Surprise Valley Road, Reno, Nevada. 
Sell 1,800 sq. ft. of proprty to Silver white Poultry Products 
Inc. ih the vicinity of Evans Ave. and East 4th St., Reno. 


RENO, NEVADA (19) 
132-56 Exchange 1.88 acres of WP land at 6th and Evans ‘ve. for 
11.66 acres of land owned by John A. Dermody, Inc. at Vaughn 


: Way and Surprise Valley Road, Reno, Nevada. 
179-56 Construct 500! depressed spur on GO-15 Basis (WP 142'HB-CP, 


Industry 358' CP=End) to serve Wholesale Warehouse, Inc. 


(John Dermody) near Surprise Valley Road, Reno, Nevada. 
180=56 Constnuct.980! drill track including two TO's. and sell 

620! of old drill track to Bender Warehouse, Inc. near 

Surprise Valley Road, Reno, Nevada. 

Retire 4.182 acres adjacent to WP Main Track east of 

Surprise Valley Road, Reno, Nevada (Exckmged for 18.67 acres 

of SR7D Land at Irvington,Calif. under AFE 78-56). Reno,Nev. 


(20) 


RENO, NEVADA 


239-56 Sell 1.0 acre to Wholesale Warehouse, Inc. (John A. Dermodyh 


on Vaughn Way near Surprise Valley Road, Reno, Nevada. 
Construct 543' spur on GO0-15 Basis (WP 117'HB-CP, industry 


242=56 
426' CP=End) for John A, Dermody, Inc. at 4th St. and Evans 


Ave., Reno, Nevada. 
Sell 14,000 sq. ft. to John A. Dermody on Evans Ave. and 
Plaza St., Reno, Nevada. 
Sell 5,000 sq. ft. of land to Peraldo Distributing Co. on 
4th St, near Evans Ave., Reno, Nevada. 
Remove Monitor and Reroof NCO shop building presently 
leased to Crane Co., Reno, Nevada, 
148-57 Sell 7,000 sq.ft.of land to D.& D, Wholesale Liquors, inc, 
(Haas Bros,) on Evans Ave. near Fourth St., Reno, Nevada. 


Th=57 


67-57 


189=57 


(21) 
Sell 19,481.27 square feet of land to Yancey Company at 
Fourth St., Reno, Nevada. (Deed recorded Nov. 12, 1957) 
Sell 33,370.54 square feet of land to Albers Farm & Garden 
Store located on 4th Street between Evans Avenue and 


Surprise Valley Road, Reno, Nevada. (Deed recorded Nov. 
7, 1957) 


206=57 PART I = Sell 10,337.775 sq ft. of land and Reno Passenger 
Depot Building. PART il - Sell 2,614.5 sq. ft. of land, 
all to Pierino C. Barengo and Thelma M, Barengo (Sierra 
Wine and Liquor Co.) Deeds recorded July ll, 1958. 
126-58 Sell 26,155 square feet of land to Rasco, Inc., (Record Supply 


Company), near Surprise Valley Road and East Commercial Row, 
Reno, Nevada. 


116-58 Provide Steelox garage and general improvements at Anderson 
account relocation of section facilities from Reno to 
Anderson, Nevada. 


RENO, NEVADA 
stern Pacific land to 


Sell 73,065 square feet of We 
Eleanor E. Madsen (Washoe Wood & Coal Yard) in Reno, Nev. 
Sell 67,630 square feet of Western Pacific land to 


John R. Dermody at Reno, Nevada. 
Sell 48,432.33 Square Feet of Western Pacific land to 


Paul Manual in Reno, Nevada. 
Construct 462 foot spur track on GO-15 Basis to serve 
Zellerbach Paper Company near Surprise Valley Road and 


6th Street in Reno, Nevada. 


Sell 2.0 acres of Western Pacific land to C. 


Nevada 
) SF of Western 
of Union Mi 
jevada 
} 


° , + 
cK On whe 


Lumber Company, at Reno, } 
Gd-15 refund basis to 


Construct 205 Foot spur tra 
serve the Rolley Company at Reno, Nevada 

Pay Assessment No. 39 covering WP's prop. of City of Reno's 
1959 Street and Alley Improvement Program for R/W property 


between 7th and 8th Streets, Reno, Nevada 


{23) 
RENO, NEVADA 
171-59 Construct 245 feet of 8" sanitary sewer line located in 
Timber Drive to serve Western Pacific property in Reno, Nev. 
176-59 Sell 1,718 square feet of Western Pacific land to Paul Manuel 
in Reno, Nevada. 
209-59 Sell Western Pacific Lots 1 and 27, Block 5 — and Lots 1 and 
31, Bleck 4 - to John L. and Mary E. Anderson, Reno, Nevada. 
88-60 Sell 10,531 SF of Western Pacific land at 5th Street and 
Eureka Avenue, Reno, Nevada, to Saviers Electrical Products 
Corporation. 
100-61 Provide end unloading ramp and concrete bumper to accommodate 


two 85' piggyieck cars, Reno. 
> 


89-61 Repurchase 5,000 square feet of land on 4th Street, near Evans 
Avenue, Reno, Nevada, from Joseph L. Peraldo. 
64-62 Repurchase 14,000 sq. ft. of land on Evans Ave., Reno, Nevada 
from John A. Dermody 
96-62 Pt. #1 - Retire surplus buildings on the Reno Branch 
Pt. #2 - Construct trailer park at Anderson, on the Reno 
Branch, Nevada. 


RENO, NEVADA (24) 

120-62 Construct 451' Spur Track on the GO-15 Basis (WP portion 
HB-CP 140'; Albers portion 168', and Capitol Plywood portion 

143') and 1,125' auxiliary drill track on the Reno Branch 

near Timber Drive and Surprise Valley Road, Reno, Nevada. 
148-62 Sell 1.252 acres of Western Pacific property Located on Timber 

Drive, Reno, Nevade, Albers, Incorporated. 

rty located on Timber 


164-62 Sell 0.796 acres of Western Pacific prope 
Drive, Reno, Nevada, to Capitol Plywood, Incorporated. 


102-63 Provide 6,000 Sq. Ft. of paving for team track area, Reno, 


Nevada. 

112-63 Restore embankment and place riprap at Bridge 4.49; restore ems 
bankment and relocate track due to storm damamge and place 
riprap and excavate for channel relocation to prevent future 


storm damage at MP 7.5 on the Reno Branch, California. 


RENO, NEVADA 


137-63 Construct 200' extension to the Dermody Spur to serve Hasco 
Appliance Co; retire 467' spur serving Washoe Wood & Coal Co., 


Reno, Nevada. 


3-64 Capitalize communication equip. retired from VS Cal 2-R to be re- 


used at Reno, Nevada. 


46-64 Pay public assessment for improvements along Evans Avenue, Reno, 
Nevada. 
3-65 Install an 
8x11 at various locations 0 
Other Track Material... 


207-64 Retire facilities which no longer exist. 


additional 12,000 second-hand tie plates, 


n ranch, Nevada. 


__RENO, NEVADA _ _ (26) 


64-65 “Replace various curves with 1124 ‘material. 


145-65 PARTI: Install two-eantilevertype 
and rearrange existion facilities at 


divided 50/50 WP and city. 


“Sell 6,175 sqf 
Pierino C. and 


CO AHiCNara aA. 


Replace 2.0 track miles of 75# rail w/ S.H. 100# material 
(cropped & welded 72' lengths) in various curves. 


RENO, NEVADA (27) 


Construct a 673! spur track on the G0-15 Basis (iP portion 


HB=CP 143': Ind. portion CP-End 530') to serve Montgomery 
Ward and Co. (Industry will construct their own portion) 


154=66 Provide 6,850 Sq. Ft. of paving to improve the team track 
facility. 


145-67 Remo Branch - Install 45 Switch Identification Plates on 
All Switehes im Valuation Seetion Nev. R-5 


68 Install Add'l S.H. 8"x1l" Tie Plates 


L6 -O0o lie 


Purchas 1 Data Communications Equi 


36 
or Expansion of 


RENO. NEVABA (29) 


115-69 Construct a 480' spur track on GO-15 Basis (WP portion HB- 
CP: 120'; Industry portion CP-End: 360') and retire a 390! 
connecting track to a joint WP/SP track - all to serve Luce 
& Sons 


126-69 Construct a 1,130' TOFC track and a 715' team track at 
Parr-Reno Industrial Park 


33-70 Install 1,000 additional second-hand &"x1l" tie plates on 
Reno Branch 


49-70 Construct a 648' spur on GO-15 Basis (WP: HB to CP: 113'; 


Ind.: CP to End 535') to serve Monarch Foods, Inc. in the 
Parr Industrial Park 


47-71 Exchange on an even 


haat A. £640 .{% cr + + 
basis 0.568 acres(24,750 square feét) of 
Te es i Paeifs 1 2 ¢ D ek Ee 
Western Facific land for 0.614 acre near Panther Valley, 
Nevad due t¢ fraaway q ; +} P oN 5 
Nevada, aque to ireeway construction by the State of 3vada. 


155-70 


General retirement ef tracks ne lenger required fer trans- 
pertatien purpeses en Rene Branch in Nevada, 


21-72 Construct a 1,085' spur track on the G@-15 supplement L basis 
(W P Portion HB-CP: 132'; industry portion CP-End: 953") 
te serve Commereial Lease Association, Reno, Nevada. 


107-72 It is proposed to sell 8,500 s 


quare feet of Western 
Pacific land at Reno, Nevada, together with 471 feet of 
Track located thereon to Luce and Son. 
(Deed recorded 8/25/72 


RENO, NEVADA (31) 
REN A 


Sell 0.783 of an acre of Western Pacific land, 
including a 241' spur track and a 10,500 sauare 
foot warehouse located thereon, in Ren Nevada 


tT 


to Jhon E. Madsen and Linda 

Construct Western Pacific's portion 
of a 930’ spur track on the Refund 
serve Commercial Lease Associates' 

in Parr Industrial Park, Reno, Nevada. 


Construct 1,325'drill track, including one 
turnout to serve Parr Industrial Park ( 
Company) at Reno, Nevada. 


No. 7 
BeF. Goodrich 


Provide 12' x 60' modular structure for station 
facility at North Reno Parr Industrial Park, Nevada. 


RENO, NEVADA 


: (32) 


Sell 0.229 of an acre of surplus Western Pacific land 
at Reno, Nevada, to Evald Ge Le Carlson and Hilda Re Ce 
carlson. 


Retire 20-ton Gantry Crane at Reno, Nevada 
Construct Western Pacific portion (HB-CP = 1.23"): of 


an 800' spur track on the GO-15 basis to serve Luce & 
Son Warehouse in Reno, Nevada. 


Grade and pave parking areas for highway trailers at 
Parr Industrial Park. 


Construct 5,600 feet of track including three turnouts 
and improve 440,785 square 
parking and work areas — all to serve TOFC-COFC Terminal 
in North Reno. 


feet of land to provide 


RENO, NEVADA (33) 


48-83 Sell 0.469 of an acre of Western Pacific land to Pierino 
C. Barengo, Trustee of the Barengo Family Trust. 


RENO, NEVADA (0-1) 
0-164-41-0E Refurnishing General Agent's office. 


= 4 mh + Azy, 
45! timber loadin 


Fast Commercial St. 


74a 
Ban vu 


RENO BRANCH (M.P. 11.042 to 33.110) (IN NEVADA) 
Construct Reno Branch,Rdw.Comp.Report #159-1918 
GMO 151 Provide o411 drums and tarpaulins for section motor 
cars, Anderson 
GMO 152 Install rail rests at MP 12,16,20,24,28 and 32, 
GMO 191 Install Sws.stand hooks and chains,MP 11,042-33.1 
GMO 545 install 1 cap hox at Anderson, MP 18,8 
WP 73 Construct and install powder box at Anderson, 
M.P. 18.8 
B 4 : Ba}last main line ,M.P. 11.042 to 35.110 
57-81 Condtract teiégraph 1ine 4h 114642 to 33.110 


41-22 Construct 750! siding to serve State of Nevada, 
Dept. of Highways, M.P, 26 

42-22 Construct 750! siding to serve State of Nevada, 
Dept. of Highways, M.P. 23.2 


b 


(RENO BRANCH (M.P. 11.042 to 33.110) (IN NEVADA) 
160-23 Construct right-of-way fences thru property of 


CG.A.Ramelli,vicinity of M.P, 12-15, thru property 
of Mrs.Minnie Heinz,vicinity of M.P. 135-14, 4850° 
and thru property of Herman Anderson in Sections 

11 and 12, vicinity of M.P. 17-20 ‘ 


Purchase right-of-way on S.P.Co.thru sections 235 


M.P. 24-26 and 35, M.P. 30-30.6, T.20 Ne R19 Ee 
M.D.M. Washoe Co. Nevada . 


Ballast Reno Branch, M.P. 12 to 55. 
Purchase and install new 75# tie plates, MP 11,042 
to M.P. 55. ; 


Purchase and install 75/7 tie plates where required 
on curves, M.P. 11,042 to 35. 


oe 


197-24 


227-25 


RENO BRANCH (M.P. 11.042 to 33.110) (IN NEVADA) 


Purchase and install 75# tie plates where require 
replacing old style small size and light weight 
plates, M.P. 11.042 to 355. : 
Retire 773’ siding serving the State of Nevada 
Dept. of Highways, M.P. 26. 

Construct 1428 track feet right-of-way fence betw 
Eng. Sta. 1687-80 and 1702-08 near City Limits of 
Reno. 

Install 75# canted tie plates where none previous 


ly applied, also renew old style tie plates with 
new canted plates M.P, 11.042 to M.F. 355. ’ 


Apply 75# canted tie plates MP 11.042 to 33.110. 
Install 75# NS tie plates & retire oS 75# tie 
plates between MP 11,042 - 335.110. e 


RENO sRANCH (M.P. 11.042 to 33.110) (IN NEVADA) 4 

211-27 Additional ballast between MP 14 to 20, 21 to 25, 
26 to 27 and 28 to 32, i 

264-28 Replace old standard 75# tie plates with new 
standard canted tie plates MP 11.042 to MP 55, 

210-29 Apply additional ballast, MP 11.042 to 55,110 

255-30 Apply additional gravel ballast during year 1930 
between MP 11,042 to 55. 

108-31 Install 75# SH tie plates, MP 11.042 to 35.110 

166-31 Apply additional gravel ballast during year 1931 
between MP 11.042 to 29.0 

45-32 Install Alligator Nutlocks on Bridges MP 11.042 

to 33.110 

70-32 Replace culvert at MP 20.07 127 1.f.of 16-gauge 
36" corr.steel pipe with 136' #10 gauge 36 ene: 


* 8a 


RENO. BRANCH 


C-14-52 


38-55 
56-54 


27-55 
34-41 


C-18-41 


(M.P. 11,042 to 33.110) (IN NEVADA) 5 


Retire westerly switch ani 200 feet of westerly 
end of siding at Panther,Nev.M.P. 23.5 


Replace 
Replace 


Replace 
Install 


Bridge 32.56 and bridge 32.59 
culverts 15.52, 16,02 and 19.78 
Bridge 13.66 and sridge 17.74 


75# S.H. 7-1/2 x 8-1/2 tie plates on 


e+ 


curves between M.P. 11.1 to 32.6, Reno Branch. 


Replece 18"x30"x42' wood box with 18"x40' corr. 


metal pipe culvert without headwalls, MP 25.44, 
Reno Branch. 


Construction of line changes at MP 29.5 and 


Mp 31.0 Reno Dranch,. 


RENO BRANCH (M.P. 11.042 to 33.110) (IN NEVADA) (6) 
181-45 Constructing two spur tracks (1148 outgoing spur 


1090=46 


track and 1100' incoming spur track) and replacing 
100 track feet of 75# with 85# rail in each turn- 
out on Main Branch Line at M.P. 31 near Reno, Neve 


Replace 11,232 lineal feet of 75# curve worn rail 
with 110# S.H. rail on various curves, and install 


4 new 110# rail anchors per rail - all between 
M.P. 17. ‘he — U.P. 24, Te 


: 7 fonT 
Construct > +; : tunoale (Ne 
4 ru ig > 


> . O79) +o serve 


Pann Rranen 


at 


in 1946 budget! 
Retire timber freight platform at Anderson, Nev. 
(Reno Branch) Retirement without replacement) 


BRAHCN (MP 11.042 ¢ | [N NEVADA (7) 
Replacing 33 lin. ft. of 75% 85# rail and 


install Split Point Derail in main line of 


IIS 


Rephace 2'x3'x17' wood box extension with 2'x20' 
ulvert MP 27.44, replace 2'x2.5'x20' wood box 
nsion with 2'x20' CMP culvert MP 27.55 (Part 
m 14 - 1947 Budget) Reno Branch 


Construct 1173* spur trk. & replace 100 trk. ft. 
of 75# rail with 854 SH rail thru turnout in main 


Reno Branch Line, MP 31.5 to serve Rocky Mount 
Mfg.Co. (Not included 1947 Budget) 


RENO BRANCH - 11.042 to 33.110, Nev. (8) 
Replace 14,352 lin. ft. of 75# worn curve rail with 
SH 110# rail, install “H tie plates and four rail 
anchors per rail at MP 13.6, 15.0, 15.2, 15.5, 28.0, 
and 29.6 - Reno Branch ~ in Nevada. Replace 750 lin. 
ft. of 45# rail with SH 75# Rail in siding at Pea- 
vine, Nevada on Reno Branch.(Item 3 - 1948 Budget) 


49-48 Install protective signs at public and private road 


crossings on Reno Branch in Nevada between MP 11.042 


& 33.11 (Part Item 53 - 1948 Budget) 


material between MP 11.042 


251-47 Inst mat 
ell,Reno Branch, period . 


Te 


anuary 1 


1,R 
inel. Nevada Not included 


RENO BRANCH 11.042 to 33.110,Nev. (9) 


142-48 Construct 700' spur track off Reno Branch at MP 
30.75, near Reno, to serve Sierra Pac. Power Co, 
(Not included 1948 Budget) 


139-49 Construct 1506! drill trk. #1, 500* extension to 
drill trk. as an industrial track and 390! spur 
track off Drill Track No. 1, all to serve Fred 
Vaugh, Harris E. Vaughn and Rocky Mount Mfg.Co. 
MP 31.57, Reno Branch, near City of Reno, Nevada. 
Install misc,.other track material between MP 13.0 
MP 33.11,Reno Branch,period Jan. 1 to December 31, 
1949, incl. Nevada. 


Install 2,200 lin. ft. of snow fence (0.4166 mi.) on Reno 


Branch (500 lin. ft.between MP 14 & 15, and 1,700 lin. ft. 


between MP 15 & 16, State of Nevada (Part of Item 99 
1951 Budget) 


(10) 
46=53 Renew 2,18 track miles of 75# with SH 112# rail in various 
curves between MP 13.3 and MP 28.9 on Reno Branch in Nevada. 
(Item 3 - 1953 Budget) 


wartona 10c 
Various 1 


2.52 miles of 75# with SH 100# rail on various curves 


between MPs 12 and 33, Reno Branch, 


Budget) 


Install manually operated switch heaters on 3 switches of 


Doyle Wye and remote-controlled switch heater at west end 
Reno Jct, and eliminate pipe-connected derails at these 

points. (Item 43 - 19 3 Budget ) 

Replace 75# with SH 1004 RAIL: ON various curves on Reno 

Branch, Nevade. (Item 4 - 1955 Budget) 

Replace iron wire message circuits with copper wire on Reno 

Branch in Nevada.(Part of Item 60, 1956 Budget) 


92-69 Relay 1.0 track mile of 75# rail with second-hand 112# 
(cropped and drilled) rail in various curves 


41-74 Relay 11.8 track miles of 75# rail with second-hand 100# 
material at various locations on the Reno Branch. 


74-74 Exchange on an even basis 0.85 acres of Western Pacific 
land for 2.39 acres due to freeway construction by the 
State of Nevada 
9-78 Retire & remove a 15'open deck pile trestle No. 4.09 and 
replace with a multiplate arch. 


31-81 


31-82 


rSso5 


RENO BRANCH 


Retire & Remove a 60' open deck pile trestle No. 17.74 and 
replace with a 54' x 96" CMP. 


Pay first half of Western Pacific's proportion of grade 
seperation - Highway 395. 


Pay Western Pacific's proportion of grade separation - 
Highway 395. 


Install one new culvert and extensions to ten existing 


culverts on the Reno Branch. 


RENO BRANCH (M.P. 0:00 to 11:042) 
(IN CALIFORNIA) 


Construct Reno Branch, Rdw.Comp.Report #158-1918 


218-235 
143-24 
198-24 


35-25 


225-25 


263-28 


254-50 


Install 75# tie plates, MP 0:0 to 11,042 
Install 75# tie plates on curves,MP 0.0 tO 11.042" 


Install 754 tie plates,replacing old style plates, 
M.P. 0.0 to 11,042 


Gonstruct 5394' fence at M.P. 2, along property 
of L.L.Main 


Install 75# tie plates,replacing old style.plates, 
M.P. 0.0 to 11,042 
Install 75# NS tie plates, replacing 0S plates 


M.P. 0.0 to 11,042 
Apply additional ballast MP 0.0 to 11.042 


a 


RENO BRANCH (M.P, 0.0 to 11.042) (IN CALIFORNIA) 2 
165-51 Apply additional ballast,M.P. 0.0 to 11.042 
82-34 Construct two 12x16 Bunkhouses for sectionmen, 
Plumas, Calif. 
34-36 Replace frame trestle with creosoted pile trestle 
and fill, Bridge 3.05 : 
52-36 Replace 22" C,I.culvert with 24" C.I,culvert and 
concrete headwalls, M.P. 4.85 : 
47-41 Install addl. tie plates bet. MP 0.0-10.6 
41--56 Inétall 5,000 SH 85# rail anchors between East Wye Switch 


and MP 4, Reno Branch,Calif. (Item 34 - 19 


204-56 


17-58 


-__{2) 
Replece iron wire message circuits with copper wire between 
Portola and Nevada State Line and Reno Branch in Calif. 


(Part of 1956 Budget Item 60) 

Install 3,000 SH 8xll additional tie plates between MP Or6, 
Reno Branch, Calif. (Part of Item 21 © 1958 R&& Modernization 
Budget ) 


present passing track. 
line, ‘teynard, Gerlach 
line at M.P. 412. 


Constructing 765.8 ft. outfit spur at 
412 near Reynard, Nevada, 


trench and burying 


near Reynard, Nev. 


3 
tall steel bunks and mat 


REYNARD, NEVADA (2) 
148-31 Purchase land in the North 1/2 of sw 1/4, the 
SE 1/4 of the Sw 1/4 and the SW 1/4 of the 
SE 1/4 of Section 34, Township 30 North, Range 
21 East, M.D-Be & Me Washoe County. 
Construct 60,000 gallon capacity Redwood wa 


tank with timber tower at M.P.412. 


C-19-50 R 16 WP property being a portion 
of Sec. 34,T30N,R21E. ,MDB&M,near Reynard ,Nevada, 
sold to W.J.Ceresola. 


REYNARD, NEVADA 


: 4 (3) 


191-52 Construct 300' setout spurs: one each at Reynard, Cholona, 


Folka, Gaskell, Sage, Chifside, Pilot and Ola, Nevada. 
(Part of Item 7 - 1952 Budget) 
15-61 Construct 1,700 lineal feet of sand fence between Reynard 
and Phil, Nevada. 
159-62 Construct 28,116 lineal feet of new sand fence and retire old 


sand fence - all between Reynard and Phil, Nevada (outside 
paired track area)/ 


RENO JU ING 
ENO UNC 


GMO 109 


remodel temporary 


ving room for ag 
+ 
Uv 


p 
rorm 


indicators and west 


7 


istant signa Rearrange signal 


faa 


Tunnel #37, R Junction, 


Install addl tie Plat es in paen ene track. 


‘ s a4 
at > - Sl > 


RENO JUNCTION, CAL (1) 
1 depot & agent's 


ralton, retire combinati 


depot at Loy 
Junction replace 


Item 4 951 Budget) 
I,stall 500 LF of rock detector fence at MP 343.20, near 
Reno Junction, éalif. (Item 49 - 1952 Budget) 


84-29 
85-29 


1035-29 


116-34 


RHODES, CALIFORNIA (1) 
Purchase 9,26 acres of land at Rhodes. 


Construct 50'x141' corr, iron shipping shed with 
8* platform on both sides & 49' platform on east 
end & gravel driveways to serve same, Rhodes. . 
Construct 844! extension easterly, new new 38,5' 
of 564, 8.5! of 507 and 270! of 45# with 85# rail. 
in existing spur and construct 520! spur track 
to serve shipping shed, and relocate existing 
right of way fence at Rhodes, Calif. 

Install 8'x8' frame & corrugated iron oil house 
at Sacremento, Calif. Install Deming oil-right 
system pump complete, Rhodes. 


RHODES, CALIF, (2) 


Retire Deming deep well oil-rite system pump 
complete with pump house, at W,P.packing shed, 


Bombay, Calif. Retire Deming deep well oil- 
rite system pump complete, at W.P. packing shed, 
Rhodes, Calif. 

Construct loading platform,extend spur 38°, 
reconstruct 30x150' of driveway. 

Install sterling pump and 2 HP motor, transferred 
from Milpitas,retire Deming pump and motor 
Replace 2 HP motor and 6-stage pump with 5 HP 
motor and 9=-stage pump 


RHODES, CALI#, (3) 
} Retire 4.413 acres of land in $ 1/2 of Sec. 30, 


Twp. 2 south, range 6 east, M.D.B.&M. near 
Rhodes, sold to Carbona Growers Corp. 
Deepen present &™ x 218' well to 400 feet; re- 


Plece present 3-HP pump with a 10-HP electric 
pump; install 9' x 36! drainage platform with 
86 feet of “V" shaped drain; replace screens on 
track side of shed with sesh; repeir 50 feet of 
platform on east end of shed. 

Constructing 1027.4 foot Spur Track to serve 


A.T. Fuggitt & J.B, Minatta and constructing 


. 
210 foot easterly extension to side track « 


RH@MES, CALIF. (4) 
Install additional fire protection at WP Packing 
Shed, Rhodes, Calif.(Not included 1946 budget) 


+ } At7S$ 14 Oo 4. n £ > toh ssatr + , le ey 
etire VA 2 2 rn } { Wa *¢ 2 TAR 


Extend ringing track circuits of automatic cross- 


ing protection signals at 9 crossings between 
Oakland, and Oroville: 

Rhodes #4-75.5, other locations San Leandro, 

Decoto, Harte, Terminous, Glanvale, Franklin 

12th Ave. Sacto, & 3rd St. Oroville, Calif. 

(Not included 1947 Budget) 


RHODES, CALIF, (5) 


ST 


116-49 Construct 4+9'x50' frame & Corre iron easterly 
extension to Pkg.Shed,install 6'x10' add'l. womens 
toilet in Pkg. Shed, install skirting around the 


westerly and northerly side of open portions of 
platform, also misc. alteratbons and repairs to 
Pkg. Shed, Rhodes, Ca if.(Not included in 1949 
Budget) 

Drill 12"°x600' well & install Layne & Bowler Deep 
Well Turbine Pump & install 2 HP Jet Pump on old 


7" well, retire Peerless 12-stage #7 Pump,Rhodes. 


— 5 ei 
51x16'x6? concrete septic tank comp.with 


ge 120! 


RHODES, ¢ RNIA (6) 


256=56 Construct 8'x40! extension to packing shed loading platform 


,at Rhodes, Calif. 

7-63 Construct 730' of track, including one turnout; retire 80' of 
track at west end of siding and relocate main line turnout; pro- 
vide 80' x 140' packing shed and 27! x 40! —- 6" office building - 
all to serve L. Cochran Company at Rhodes, California. 


Stations- Ri 
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46200 


A. CARLISLE & CO- 


GTATIONERY - PRINTERS 
251 Bust STREET 
ca 


SAN FRANCISCO, 


CALIFORNIA 


fe hou 

q 175 Section house and bunk house 
C-23-20| Retirement of bunkhouse burned Sept. 1, 1916 : 
79-28 Standard Stoves & Clawson chimneys in bunkhouse./ 
88-350 Construct section facilities. 

mattresseé ‘in bunkhouses,. 


114-350 e 1 ks and 


264-50 


Hi ghws ; 2 . a14¢ 
rnWAYS y 1gf A ge 


rack 1313 feet easterly 


2-38 RP Extending passing t 

131-54 Exchange of property between WP. and Standard Nealty & 
Development Co. 213.92 acres of SR&D land deéded to WP at 
Qakland,San Jose,Pleasanton, Sacramento,Rich, Quincy Jct. & 
Chilcoot, Calif. 


RICH BAR, CALIFORNTA 
63-41 Install bathing and sanitary facilities in telegraph 
operator and section gang building. 
, Retire 337.2' spur track formerly serving State of Calif, 
Division of Highway at MP 264.7. 
Retire section house destroyed by fire at Altamont, retire 
tool house destroyed by fire at Rich Bar and retire stock- 
yard facilities sold to M.J.Neaf at Westwood, N.C.E. 
158 =—56 Install remote=controlled gas=-burning switch heaters: on 
power operated derail at Keddie and each end of siding at Rich 
Bar and Keddie, Calif, (Item 28 — 1956 Budget) 


164=56 Make improvements to various section buildings at Pulga, Rock 
Creek, Tobin, Rich Bar, Twain, Keddie, Quincy Jet., Sloat and 
Blairsden, Calif.(Item 37 = 1956 Budget) 


oo ~t 
N 


RIVER ROCK (CARBONA BRANCH) 
of 567 rail 
- 567 turnouts 


turnouts at River Rock, 


Construct 1212 ft. connecting track to serve 
Pacific Coast Aggregates, Inc. Plant; also re- 


locate 200 ft. and retire 770 ft. of old track, 
and renew rail thru turnout, at River Rock 


Calif. (Carbona Branch ) 


RIVER ROCK (CARBONA BRANGH) $2) 
C-83-47 Retire 4,151* main lead track including 4 turnouts 
(nos. 2, 4, 5, and 6)one 100 ton track scale with 
150" live scale track, River Rock,Calif. (Retire- 


ment without replacement - Not included 1948 Budg) 


(CARBONA BRANCH) (1) 


>, ana 65-1b. 


d track opposi 
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46200 


A. CARLISLE & Co. 


STATIONERY - PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, cal. 


BBERS CREEK, CALT#F. (iC. BE. ) 


R 


be of 


Ey 
Standard stoves & Clawson chimneys in bunkhouse. ™ 
Constructing 917 ft. spur and install switch 


connection to 
punks and mattresses in bunkhouses. 


Install special tie plates on ock Creek Bridge. 
Construct 294!' spur track at Rock Creek, Calif. 
to serve the Peninsula Paving Co. 


tru 


ROOK CREEK, CALIF, (3) 
Install 3,480 LF of slide detector fence: (2,400 LF vicinity 
of MP 238 and 1,080 LF vicinity of Rock Creek, MP 249,Calif. 
(Item 37 - 1953 Budget) (Item 37 - 1953 Budget) 

Install 60°54' CMP and 88’ of haif-round flume; extend 
existing 48" CMP 12'; construct diversion wail at MP 250, 
Rock Creek,Calif. 


Install signals & protective devices on each side of PG&E 


& 
penstocks near MP 249.5, Rock Creek, Calif. Total cost to 


a 


borne by PG&E. 


Construct new walkway and handrdil on north side and renew 
walkway and handrail on south side of BR 


RR, 248.67, Rock Creek, 
(Part of Item 7 - 1954 Budget) 


( CR CALIF. (4) 
Make improvements to various section buildings at Pulga, 
Rock Creek,Tobin, Rich Bar, Twain, Keddie, Quincy Jct., 
Sloat and Blairsden, Calif. (Item 37 - 1956 Budget) 

Retire 292' spur track at Rock Creek, California. 


imber bin wall and ditch checks to 


road right of waye 


Retire west switch & 145' of siding 


ROCK CUT, CALIFORNIA 


LFE 
hy 24 Head Gate at Starrett Dam 


ROCKLAND, NEVADA (1) 


Relocate bunkhouse from Antelope to Gerlach, retire foundation 
z 5] 


at Antelope & construct new foundation at Gerlach. Relocate 


bunkhouse from Rockland to Hogan, construct new foundation at 
Hogan and capitalize bunkhouse previous 


Acct, (Part of Item 33 - 1952 Budget) 


46200 


A. CARLISLE & CoO. 


STATIONERY - [PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, CAL. 


RONDA, NEVADA . (1) 
239-55 Retire 10 Steelox Generator Buildings and 14 Generators at 
Sano, Phil, Trego, Ronda, Floka, Jungo, Raglan, Ruby, 
Clifside, and Spruce,Nevada.Erect one building (retired fro 
Ruby) for car inspectors! shelter at Elko, Nevada. 


153=57 Move corrugated iron building from Ronda and erect at 
Winnemucca, Nevada. (Partof 1957 Budget Item 35) 


93-54 Construct 280! set-out spur at Ronda, Neve 
(JOINT LINE AREA) 


PER, UT 


SR Teletypewriter 


131-67 Purehase one Model 354 


100-62 


50#34 


ROUGH & READY ISLAND, CALIF. (3) 
Paying W.P. propn. of the cost of constructing 
5000! industrial lead on Rough & Ready Island, 


extending westerly from end of City of Stockton's 
trackage at east line of San Joaqvin River, near 
Stockton, in accordance with agreement between W.P., 
S.P, Santa Fe and City of Stockton, Nov. 28, 1931, 
Auditor's Documents Nos, 3221 and 32226 

Pay W.P. proportion of cost of constructing a 

7090 foot extension to the industrial lead on 


Rough & Ready Island, in accordance with agreements 


between WP. SP. Santa Fe and City of Stockton, 
dated Nov. 28, 19351 (Auditor's Documents Nos, 
3221 and 3222.) 


46200 
A. CARLISLE & CO. 


STATIONERY - PRINTERS 
251 BUSH STREET 
GAN FRANCISCO, CAL 


(1) 


ROWLEY, UTAH 


Construct WP portion (HB-CP = 122') of an 808' spur track 
on tha GO -— 15 Supp. I basis to serve National Lead Co. in 


Rowley, Utah. 


Stations- Ru 
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46200 


A. CARLISLE & Co. 


STATIONERY - [PRINTERS 
251 BUSM STREET 
SAN FRANCISCO, CAL 


RUBY, NEVADA 
Extend passing track 1800' westerly & 1000! east- 
erly,relocate 2 turnouts & shift 400! of track. - 


os 5 > ny APSA * a ~ aT. ssf , a 
nize J 15QO traeol Ff pat a “FF ant ; “rae 

& —ac. ) I Gee » SA W . he f Ie ~ 
~ / 


QE mnt 4 


Construct & retire various sidings in connection with TCs 


between Alazon and Nevada-Utah State Line: Wells, Boaz, Ruby, 
Tobar, Ventosa, Spruce,Hogan, MP 75" » Shafter, Silver- 
zone, Clifside, Proctor, Pilot, Dyke, & Ola,Nev. (Part of 
Item 28 — 1951 Budget) 


RUBY, NEVADA (2 
__ 62-54 Install two remote controlled gas-burning switch heater 


one at each end of siding. (Item 55 - 1954 Budget) 
239-55 Retire 10 Steelox Generator Houses and 1/4 Generators at Sano, 
a ae Se 
Spruce, Nevada. Brect one building (retired from Ruby) for 
car inspectors’ shelter at Elko, Nevada. 


437=65 —tonstruct—260+setout track 


RUSSELLS SPUR 


300' spur,Russell Land & Cattle Co., MP 582.35 2 


18-26 Install domestic water supply for sec. employees 
176-30 Construct 158.5! extension to Russell Spur 
Track, M.P. 582.5. (Paired Track) 7 
9-41 Install 5 double zinc lined Redwood box cisterns 
to replace sump, wood water barrels at (3) 
Red House, (1) Ellison, (1) Hussells, Nev. 
(Paired Track). 
Install add'l, signal material in connection with 
converting three old style "B" semaphore signals 
withH-2 searchlight signals near Red House, 5630, 
near Knights Spur, 5682, & near Russell Spur, 5836, 


Paired Track, Hevada (Item 14 - 1948 Budget) 
S.P. approval required) 


RUSSELL SFUR,NEVADA (2) 
239—51 Construct & install 16 900# capacity standard ice boxes - 1 
each at Yliss, Red House, Ellison, Russell Spur, No.Battle 
Mtn, Rennox, Dunphy, Clur6, Palisade, Carlin, Tonka,Hunter, 


Ryndon, Elburz, Halleck & Deeth. Construct & install three 


21007 capacity standard ice boxes,Qme each at Golconda, Kampos 


& Beowawe, Paired Track - all to serve section gangs, - 
Part of Item 116 — 1951 Budget) - S.P. approval required. 
Drill new 100' cased well and provide deep well pump; 
retire present 12' dug well and hand pump at Runnell Spur, 
Paired Track,Nevada. (S.P. Cp. approval required) 


RYNDON, NEVADA 


© 


and 677.2. 


Install 80' well & casing 
to serve section facilities at Ryndon,! 
Paired Track Territory - not included 19 


I ~ 
; 
’ 


SP approval required. 


RYNDON, NEVADA 


ee 
Construct & install 16 9004 


sach at Bliss, Red Ho 


Mts, Rennox, Dunphy, Clur Pslisade, Carlin, Tonka, <tlieee 


~e 


Ryndon,Elburz, Halleek & Deeth. Construct & install 3 2100# 


capacity standard ice boses — one each at Golconda,Kampos 
Beowawe,Nevada - Paired Track — all to serve Section Gangs. 


(Part o Item 116 - 1951 Budg 


SF. COs 


75-53 Insulate cetiines in Elko Depot & monica aie Halleck & 
Deeth Section bldgs. "paired track”. (Part of Item 29 - 


1953 Budget - SP approval required)» 


— 


Stations- Sacramento Shops 
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Sacramento Shops 


Pan 


VS5=TE ce he Ache fee 


=to0= 2O Le = oe 210* 


Tig 2A 


Purchasing 1 Blacker "B" Blacksmith Hammer and 
Electric Rivet Heater and wiring for same, 

install Paint Mixing Machine,annealing furnace * 
Extend icing and pocket tracks. 
Install oil and water stand pipes,unloading sump 
Install permanent scaffold in paint shop . 


Improvements to Machine Shop, 


NOs 
Construct shop track No.4 connecting with ee 
etc. 


Assessments for improving 9th ave, Wm.Curtis Pks 
Purchase lots 125 andl24 So. Curtis Oaks Subdiv.: 


Construct l-ton post crane at annealing furnece. - 


waste re- 


Replace ae of wood 
Install forg hammer. 


Providing one grinder 


Construct 1250! material storage yard spur. 


Construst runway bet.racks on storehouse platform 
Replace 13,200 sq.ft. wood flooring in tin & 42P 
shops & mill with concrete , 


Purchase 3 elec.-driven hand saws,1 pneumatic 
wrench,2 crosshead piston jacks,1 socket wrench. 
1 pipe & nipple machine, 1 plain miller, 1 sensi- 
tive drill press. S 


OO ll TS 


- 2 
Install adjustable scaffolds, 15 vise stands, . 


uv 


Extend oxygen, acetylene & city gas line; extend 
_material tr., new & larger air line,Sacto.Shops,- 
104-28 Conerete paint stripping platform - $ 

49=29 Install 85/ S.H. tie plates in switch leads at 


we Flora St. Yard, Sfockton, and at Jeffery Shops. 
56-29 | Extending 4" water main 900 lin. ft and install- 


43-29 Install shaving & refuse burner at J.Shopse 
55-29 


JEFFERY SHOPS, CALF. (13) 


55-29 Purchasing: ig29 B.I. Regn. 
Pla Flanging Clam Boiler Shop. 
keriin Bending Mach ne B ksmith ” as es 
Frame Jaw Miller Machine " 47 63 
Micro Grinding Fixture ‘ i 48 63 


expander Rollers . p R : 49 
ra uti fe) cguer j 
ita 9 érzplectric : miit BS 


vQin ~ 
Two Handsaws—Air 


on 
) 
yy) 
ie) 
Oo 
i] 
NONI 
OnbOo~3 


64-29 Purchasing oil meter - Sacramento Shops. 1929 
Budget Item 50, Reqn. 69. 


71-29 Erecting partition in paint shop between tracks 
Nos. 12 and 13, Sacramento Shops. 1929 B.I, 65, 


76-29 Purchasing pyrometer equipment, Blacksmith Sho 5 
Sacramento Shops. 1929 Budget ftem 46,.Keqn. 8: 


StTAr 


OP 


OILY 


electric 


pb eg 


’ 


o 
Ge 


q 
“4 
| 
‘a 
> 

19) 

q 
a 


+ 


ar 
ar 


Co 


rehasing 


_ 


95-29 


Griven « 


jefferv 


v 


K 


+ 
crac 


of 


Driven Adding 


rack, Sacramento Shops. 


jib crane, Erecting |Shop. 


Sacramento 


k,Paint Shop. 


and Electric 


Welding Machine, 


Purchase portable 
electric driven metal 


CALIF, 
or locomotive 
Purchase sii 


Purci@se 2prize £ 
Install telephone 
Construct 550! ext 


relocate 850! of te 


vv 


of new storage track. 


Install Exhaust Fan, Paint Shop, 
Construct 25'!x150! frame 


spur track to 


s 


3n 


til 


JEFFERY SHOPS, CALIF (17) 


G=31-30 Completing valuation records of shop machinery 


at Sacramento Shops. 


14-31 Making an electric loco. spring brush - Sacto, 
Shops, (1931 Budget Item 43) 
18-31 Purchase pyrometer - Babbitt Melting Pot 
Sacto, Shops, (1931 B.I. 50) 
29—=31 Install electric blue printing machine = 
|Sacramento Shops, (1931 B.I, 51) 
Purchase 30"x18*0" Lathe - 1931 B.I. 4 


Purchase McCabe Flenging Machine - 1931 B.i. 45 


1931 B,I, No, 48) 


31-31 Purchase 2 pneumatic wrénches, 1931 BI. 47 


JEFFERY SHOPS, CALIF, = 


Purchase Portable Electric Blower. (1931 B.I. 49) ° 


~ CP omMmMenN 


ded AD ged CA ed CALLIN. 


SACRAMENTO SHOPS, CALIF, ek 


83-34 Ford Station Wagon, Serial No. T-291018, Engine 


No, DMV=-64466, to be taken out of Store Stock for 
use in Mechanical Dept. to Sacramento Shopse 


101-34 Erect 16'x26! (60,000 gallon) wood water tank 


and frame tower, at South Sacramento, Calif. 


C-56-35 Retire 9'x40! frame, oil and waste reclaiming 


95-55 


building and machinery, destroyed by fire July 9; 
1935, 


at Sacramento ShopSe 

Capitalize value of various shop buildings at 
Sacramento Shops, South Sacramento, Calif. 
Installing "AB" Test Rack at Sacramento Shops. 
Retire electric welding machins. 


Purchase one Elec.Welding Machine. 


144-36 


146-36 


SACRAMENTO SHOPS, CALIF (20) 
Purchase one electric welding machine. 
Install carbody and fit same with electric lights 
lockers,and washing facilities for trainmen's 
locker room,South Sacramento, 


Convert 1930 used Dodge Sedan into 


minis . Shan 
sremento Shops. 


3" «7 . > 

21 1x4 ’ v enti LauUl 
On 
Vv 4 


ver ti heate 

Construct two storage tracks (1 200! and 1 300!) 
near machine shop. : 
Install Westinghouse motor-driven Air Compressor 


and General Electric 60 HP motor, 


3-37 RP Purchase 2 Electric Welding Machines 
4-37 RP Purchase 1 Acetylene Generator, 3500-1b. 


wis SACRAMENTO SHOPS, CALIFORNIA (21) 
5-37RP Purchase 1 No.5 18" Universal Turret Lathe for 
brass work 
6<37RP Purchase 1 Monarch 20"x11'!6" motor-driven Lathe 
7-37RP Purchase 1 7'x17" Column Radial Drill 
9=-37RP Purchase Whiting Locomotive Spotter 
10-37RP Purchase Compression Riveter 
12-37RP Purchase 1 38" Morton Special High Duty Draweut 
shaper 
13-37RP Purchase 5<ton Crane and Hoist 
14-37RP Purchase 1 No.9 Marvel High-Speed Hack Sawing 
Machine 
21-37RP Purchase 1 Bullard 42" Spiral Drive Vertical 
Turret Lathe 
23=-37RP Purchase 4 impact Wrenches 


38-37 
39=-37RP 
51-357 


62-57 
C~-4-37 


C-8-37 


C-9-37 


SACRAMENTO SHOPS, CALIFORNIA (22) 


Install 1 General Electric Pyranol Capacitor 


Purchase 1 36" Ohio Dreadnaught Shaper 

Install 6" connection from new city water main to 
we 4" fire line: at Shops ‘ 
install One Barr 16" Sensitive Drill and motor 
Retire 1 Bardons & Oliver 15"x5!' lathe 

Retire 1 Niles 42" Boring yill NO. 12487 with 
General Electric Mobor No. 621918 

Retire 1 Shop-make loco.spring brush and motor 


C-10-37 Retire 1 Smith-Mills 25" back-geared Shpaer #6901 ° 
CG-1l-37 Retire 1 Morton 32" Drawcut Shaper #970 and motor. 


161-37 


162-37 


Purchase and condition used Chevrolet Truck for 
handling materials at shops 


Purchase 46 workmen's steel lockers for shops 


SACRAMENTO SHOPS, CALIFORNIA (23) 
186-37 RP Purchase and install one secondhand National 4" 


204-357 


C-58=37 


C=-60-37 


6-39-57 


C-34-37 
C-38-37 


‘Forging Machine, Serial No. 8004, and construct 


shop-made furnace to serve Sale. 1937 Rehabili- 
tation Program Item No. 27 


Instell 42" Yates-American, motor-driven Bandsaw 


at Sacramento Shops. (Retired at Elko) 

Retire 36" x 36" x 16! O" Pond Planer with Motor, 
at Sacramento Shops. 

Retire #46 Berlin Matcher with 50 HP Motor, at 
Sacrare nto Shops 

Retire one Erie Foundry Company 100# Power 
Hammer, Sacramento Shops 

Retire 8 hand cars and 4 push cars 

Retire Shop saw complete with Gi motor 


(24) 


SACRAMENTO SHOPS, CALIFORNIA 
Construct file storage building for Mechanical 


Department records. 
Purchase one Type K-3 Magnaflux Metal Testing 


Outfit. 


Model "A" Krane Kar. 


48" Yoke Riveter. 


8-38 RP Purchase one 
90-38 RP Construct addition to locomotive and erection 


shop, install traveling cranes, etc. 


SHOPS, CALTFOR NTA 
fence around shop grounds with 
link fence, steel posts, and retire 
board fence not replaced. > 
118-38RP Purchase 2 Ingersoll Rand size 555 Impact Wrenches 
for Sacto. Shops. 
119-38RP Purchase turret type hand punch. 
122-38RP Purchase one Rotary bevel shears. 
124-38RP Purchase one Sellers locomotive cleaner 
125-38RP Construct brake beam ee CE machine, 


127-38RP Constructing two flue cut nachines 


96-33 Ppp pre Saag bs Ducere Caren 


- 


115-S58RP 
116-38RP 
117-38RP 
120-38RP 


121-38RP 

123-38RP 

126=-38RP 
139-38RP 


142-38RP 


C -3-38 


ft 


4 


ALI 


Bullard 


SACRAMENTO SHOPS, 


AO ©. 1.2 
46 Machine. 


Boiler 
Centers 


oring 
Electric 

x66" eng 
and C 


Purchase one 90" Quartering ank 
lathe. 
Purchase one Kearney & Trecker No. 
Milling Machine, 

Purchase one 16"x30" Centers 
Purchase one 21" Acme Turret lati 
Relocaté Shop Machinery. 
Purchase one 90" Niles driving wheel 


turning lathe. 


tin b0-tow Wetaon SkL 


“aree 


SACRAMENTO SHOPS, CALIF. (27) 


6-26-38 Retire one 90" Driving Wheel Lathe and Motor. 
oO 
154-38 RP Purchase two 18"x35" Double Emery Grinders. 


176-38 Install drainage system in Car Repair Yard. 
177-38RP Purchase two 400 Amp. Direct Current Electric 
Welding Generators and three 250 Amp. A.C. 
Welding Machines for Sacto.Shopse 
Retire 42" boring mill. 
Retire Two Combination Hotsaws and Tube 
Expanding Machines. 
Retire one 42" Cincinnati Bickford drill. 


tall Ryerson 60" Radial drill. 


SACRAMENTO SHOPS, CALIF. ee 2, 
Purchase S.H. Cadillac Club Coupe & convert to 
shop truck. 

Construct 20'x30! brake beam repair shed. 
Purchase two truck-tractors and 10 trailers. 
Purchase one Electrolux vacuum cleaner, one 
rapid grooving machine and one setting down 
machine. 

Construct and install test rack and tools for 
coffin feedwater pumps and equipment. 

Purchase special tools for meintenancé of roller 


bearing units under Class 401 Locomotives. 


oe (29) | 
Purchase 12 machinist vises and 2 pipe 


vises for Shops. 

Purchase one Geometric Die Head and Chasers 

For Shops. 

Install additional 120 KVA Capacitor in 

Transformer Vault. 

Purchase 34 miscellaneous air tools for use 

at Shops. : 
Install 3 100 KVA transformers on concrete 
base, protected by safety fence, at mill 
transformer basé€e 


Retire frame resaw shed with machinery. 


SACRAMENTO SHOPS, CALIF. (50) 


Purchase one 1940 3/4-Ton Chevrolet pickup truck, 
Retire one Ford station wagon.- System : 


2 5, 


Replace 7O# rail and turnouts with S57 


Belle 


rail in east and west shop leads. . 


Replace centrifugal pump with a deep well turbine 


pump. . 
Cae. poteHe. hel qrende z = —— 
farious old’frame sheds and carbodies. 


Retire Vv 
Construct track to connect with tender spur 


and replace 60# rail with S.H. 857 in Trk.#14. ° 
also frame 


Construct sand house and bin, 
platform oxy-acetylene shed. 


Purchase and install brake valve test rack 
for testing No. 8-ET locomotive brake equipment.- 


SACRAMENTO SHOPS, CALIF. (31) 
Retire from capital account 8' x 12!' frame and 
corrugated iron shed, used for housing oil 
pumping machinery at oil house. 
Purchase & install one 2500# SH steam hammer. 
Purchase & install 13" double head bolt thread- 
ing machine. 
Purchase and install one 3" x 36" turret lathe 
and equipment. 
Retire suspended illuminated crossing signs at 
12th Ave South Sacramento. 


Retire 9x41! carbody(bldg #11) formerly used for 
fire brick storage, 

Retire 9x40! and 10'x39! carbodies with 12'x59.6! 
leanto (Bldg. No. 10) at Sacramento Shops. ‘ 


SACRAMENTO SHOPS, CALIF. (32) 
137-40 Construct concrete sidewalk along north side 


of 12th Ave., fronting Western Pacific property. 


Retire 134' each of Tracks 7 and 8 in Coach 
Paint Shop. 

Miscellaneous machine tools ¢ 

Install locomotive water treating plant. 

Retire Jones and Lamson 3" x 36" turret lathe 
and 5 H.P. motor. 

Install three lines 6-inch perforated pipe drains 
with six drop inlets for transfer table drainage. 
Purchase two 1-1/2 ton automobile trucks for 

use at Sacramento Shops. 


Purchase and install distributing valve test pack 
for testing No. 8-ET locomotive brake equipment. 


170-41 


C-41-41 


SACRAMENTO SHOPS, CALIF. (33) 
Purchase and install driving box boring mill. 
Purchase four direct current electric welding 
machines. 
Construct 4'x5'x66'6" concrete locomotive in- 
spection pit on Track W-22, west of transfer 
table. 


Construction of 70 foot extension to Track E-68 


to connect with Track E-60, South Sacramento, 
Calif. 
Construct and Equip Waste Reclaiming Plant at 


Sacramento Shops. 
Retire Dodge l-ton truck 


84-42 


106-42 


118-42 


_ SACRAMENTO SHOPS, CALIF. ee oe 


Purchase and install one 27" swing by 96" between 
centers engine lathe. 

Purchase one No. 6-a Oxygraph machi 

Construct 36 x 42! open side shed for super heater 
repairs, and 16 x 24' open side shed for lye vat. 
Purchase six trailer cars for use with truck 
tractors. 

Install one 16" Cincinnati shaper, one pedestal 


type emery grinder, and one U.5-e electric tool 


grinder. 

Construct 19-1/2' x 40! frame building with con- 
crete floor, adjacent to the south end of the 
store building No. 1, for storage of brass. 


RAMENTO SHOPS, CALI}. 
211-41 Purches 
1941. 
80-42 Construct 20! x 24! frame firebrick storage shed, 


ilding No. 46, on the south end of storehouse 


Bu 
platform, 


made 6-inch oil column with an 8- 
Sheffield oil column complete with concrete pit. 

167-42 Install 1150 feet of 8" water pipe line connecting 
to City water main in 12th Avenue for auxiliary 


retire present connection near 


9 


22-43 Shift. westerly switching lead to north yard 


provide No. 7 ladder; construct 310 feet of 
tional track at South Sacramento. 
119-43 Constr. 12' X 45! Lye Vat, Sacto. Shops 
frame garage for Fire Truck. 


SACRAMENTO SHOPS, CALIF, ___(37) - 


7-44 Constr. 10 X¥ 15% Womens Rest Room & Toilet Room — 
_ complete with Toilet Facils. & Add*1. Mat'l. Racks ~ 
all in 2% House Bldg. 


43-44 Install one 2-ton capacity plunger type electric — 


elevator in ¥W WP = ma terial store bui 14 ing. 


44 Install 20,000 Gal. fuel oil tank to serve Diesel 
Switch Mme ines. 
0 315 OF Constr. asphaltic concrete runway through the 
elt phiet Siop and an trregular area petween 
the Blacksmith a h 
patch paving of rig ake ee ey cat: o BR op ORS BaP os 
_used_as Runway for—Shop See ESS a 


SACRAMENTO SHOPS, CALIF, (38) 
105-44 Purchase and install one 25" x 96" centers and 
one 16" x 54" centers Axelson Engine Lathes for 
Sacramento Shops, California 


Snepame SAODS 
wats ) 


) 


168-44 purchase & Install 1, 2" Pipe Threading Machine 
C-24-44 Dismantle & Retire Lodge & Shipley 20"x12!-9" 


Engine Lathe with 5 HP Motor 
C-25-44 Dismantle & Ret. Jones & Lamson 3'x36" Turret Lat 
& 1-5 HP Motor & Taper turning heat attachment. 
install one 3-3/4" x 52" 


at Sacramento 


rn 


4= 
¢ 
° 
¢ 

\ 
uv 


Women's Toilet inside | 


_ ner of Car Shop. 


54-45 Install One 3-Section electrical panel with dead- 
front ste@l enclosure and appurtenances in 
Transformer Substation. 


C=-9-45 Ret : 207 lin oS hres Trk . £13 ( SJ = 
pave 23'6" x 117" easterly end of 
Shop. 5 


Kinnear steel Rollir 


in basement at 


Fd 
C-4.-46 


C-12~44 Dismantle and retire Lodge & Shiple 
Engine Lathe with 5 HP Motor. 

93-46 Constructing conerete and rail bunks for lumber 
seasoning yard at Sacramento Shops, South Sacra- 
mento, Calif. 


(42) 
on balcony 


Ores = Sacramento. 


& Shipley 18"x12! = 


shon eacqiinment = 


nroteaction 


amentc Shone 
wha k 4iv , ‘ JO @ 


155-46 Install additional drainage in W.P. Sacto. Shop 
Grounds and retire 90! of 4" Vit.Drain and 1 @mn- 


erete catch basin all at Sacto.Shops,So.Sacto,Calif. 
(Not included in 1946 Budget) 


175-46 


C-5=47 
199=46 


75247 


Install paving on both sic 
track No. W-18, at Sacto. Shops, 


(Not included 1946 budget) 
Retire Chevrolet bx Back Pickup Truck formerly 


used at Sacto. Shops, Sacto., Calif. 
Purchase and install 100 steel clothes lcokers at 


Sacto.Shops (Item 69 - 1946 Budget) 
Pur@hase one 1947 Model WFA-31, 14 ton Dodge Truck 


chassis & cab equipped with 10' flat rack body, 
for use of Shop Forces at Sacramento Shops. 


(Item 88 - 1947 Budget) 


ART TO? 


9 gate Zesi ae >. 


Purchase & install Universal Cutter and Reamer 


Grinder in tool room at Sacto, Shop{Not included 
1947 Budget) 


- Purchase one 20" Rotary Table and Vertical 
Milling Head attachment for Kearney & Trecker 
No. 4 Milling Machine, Sacto. Shonps.(Item 80 - 


1947 Budget9 


SACRAMENTO SHOPS, (45) 
Pave 30000 sq. ft. of Roadway between shops and 


store bldgs at Sacto Shops. (Item 46 - 1947 
Budget) 


Purchase and install new electric blue-printing 
machine and retire the old blueprinting machine 
§Iten 


175-47 


181-47 


180-47 


205-46 


SACRAENTO SHOPS, CALIF. (46) 


Construct Jib Crane and purchase one 2-ton Air- 
operated Hoist for boiler work at Sacto. Shops. 


(Item 84 = 1947 pudget) 


Purchase six misc. electric weling machines from 
Surplus Government Property, Stockton, Sacto. 
Shops, Oroville (Item 87-1947 Budget) 


Purchase and install additional capacitor units 
at Transformer Vault, Sacto. Shops (Item 90-1947 
Budget) 


SACRAMENTO SHOPS (47) 


201-47 Purchase small tools, appurtenaces, and 


206-46 


224-47 


appliances and make shop-made tools for various 
points in Calif. Year 1947 (Part of Item 92 - 
1947 Budget) Oakland, Stockton, “acto.Shops. 
Oroville & Portola, Calif. 

Purchase & install new Sellers 90" Driving Wheel 
Lathe - Sacto.Shop. (Item 66-1946 Budget) 
Install counter-balance firé escape on north 
side and ladder type fire escape on east side of 
Store-Mechanical Dept. Bldg. at Sacto Shops 

(Not included 1947 Budget) 

Dismantle & retire A.H.Bickford Co.28" belt- 
driven drill press, Shops. (Retirement without 


replacement - not included 1948 Budget) 


SACRAMENTO SHOPS, Cali*. (48) 


58-48 Purchase & install spot welding machine for 
Shops. (Item 62-1948 Budget) 


C-26~48 Retire one 12 cylinder 
tions at Shops. (Retirement 


74-48 se at following 


1948 Budget) 
Purchase 5 Bvans Heavy Duty 
h at Oakland, 


ment) (Not included 1948 Budget) 

Retire Oster Mfg.Co. brtable Pipe Threading 
Machine, Pipe Cutting Machine & shop made hand 
truck, Sacto. Shops. (Retirement without 


replacement - not included 1948 Budget) 

100-48 Install reinforced conc.plfm. adjacent to planing 
mill & remove old wood plfm.install reinf.conc. 
plfm. as a wood waste plfm. & remove old wood plfm 
construct frame roof over plate shear bldg.#58,W.P 
Sacto.Shops (Item 22 - 1948Budget) 


SACRAMENTO’ SHOPS, CALIF. (€90) 
Purchase misc. small tools, attachments, appli- 


ances,small machinery, etc. Calif. 1948 
Part Item 64 - 1948 Budget) 


Jonstruct 30'x40! cone. plfm. extension to oil 
house plfm, Bldg.#9,Sacto. Shops.So. Sacto. 


(Item 46-1949 Budget) 


Install duplex teletype circuit comp, with re- 
ceiving, transmitting, printer, perforator ,& 
typing units, Stockton, S$o.Sacto. ,Sacto,Oroville, 
Keddie & Portola (Part Item 52-1949 Budget) 
Retire Pratt & Whitney 16"x8' Lathe At Shops. 
Retirement without replacement - not included 
1949 Budget) 


Construct 10'8"x20! steelox bldg. for 


and locker room at Sacto. 


Erecting Shops & Mill Transformer Bank at 
Sacto. Shops.(Not included 1949 Budget) 


Purchase m&se, small tools, attachments, 


appliances, small machinery, eté. Calif. 1949 


(Part Item 72 - 1949 


96-49 


107-49 


108-9 


121-9 


SACRAMENTO SHOPS, CALIF, (52) 


Purchase one 2+ ton Hughes-Keenan Model M.C.1R 
Crane with 18 goose neck boom mounted on 4- 
wheel tractor for use of Signal Store Dept. 
So. Sacramento, Calif.System.(Not included in 
1949 Budget) 


Purchase one Clarkat Truck Tractor and ten 1-ton 
trailers. (Item68 - 1949 Budget) 

Purchase and install a combined Planing, Matching 
& Moulding Machine for wood-working mill at 
Shons. (Item@ - 1949 Budget) 

Construct 87! extension to Trk #E-54 outside of 
Coach & Paint Shop,capitalize value of 120' of 


Trk, WE-54 inside of Paint shop at So. Sacto. 
(Not included in 1949 Budget) 


158-49 


161-49 


162-49 


SACRAMENTO SHOPS, CALIF . (53) 
p,,rchase & install the following facilities at 
Sacto, Shops: 1-16" DeWalt Circular Saw for Wood- 
Working Mill, 1 Journal Bearing Borer for Babbitt- 
ing Mill, (Item 66 - 1949 Budget) Sacto, Shors, 
Purchase two Cardineer units with cards, (one at 
Sacramento, one at Oroville) for use in inventory 


stock control of Diesel Material at Store ‘Tept. 
Purchase and instH1l double-end car axle lathe 
at Sacto.Shops and retire old lathe at Oakland 
Roundhouse. (Item 63 - 1949 Budget) 


Transfer Sellers Standard Car Wheel Boring Mill 
from Oakland Roundhouse to Sacto. Shops. 


SACRAMENTO SHOPS, CALIF. 
SE AL Bae 


(a) Transfer Chambersburg high 


= ad 


capacity from Oakland Roundhouse to Sacto.Sho 


(b) Install electric main circuit from Transformer Vault to 


machines, Sacto.Shops. 


Construct 400! wheel changing track, 14*x120' 


concrete platform & 275 lin, ft. of 18" Ga. Push 
Car Track, Sacto. Shops.(Item 1+ - 1949 Budget) 
Purchase and install one "Refinoil" Machine for 
reclamation of lubricating oil drained from 
Deisel Locomotives, Sacramento Shops. (Part of 
Item 59 - 1950 Budget) 


(55) 
28-50 purchase one Model "RTL" Magnaflux Unit for 
Shops.(Part Item 59-1950 Budget) 
38-50 Purchase one gasoline-driven 6,000 lbs. capacity 
Clark Fork Lift Truck, with solid rubber tires 
for use at Sacto.Shops. (Item 65-1950 Budget) 


Purchase one Victor #200-T Gas Engine Driven Portable Weld- 


ing Machine mounted on Trailer, Sacto. Shops. (Item 
57 - 1950 Budget) 


Install 6441 sq. 
Store House platform 
25'x82.5' frame pla 
(2314.5 sq. 


30-1950 


171-50 


SACRAMENTO SHOPS, CALIF, (56) 
Purchase various labor saving tools & test 
equipment for use at Sacramento, Oakland and 
Oroville Shops. 
Purchase & install one Y ates-American V=54, 54" vertical 


band resaw and construct a shelter fot it at Shops. 


(Item #133 - Part of 195] Budget-Mech Dept. ) 


P,,rechase following machine tools for sheet metal 
shop: 1 Lockformer "20" Roll Flanging Machine, 1 
Pexto #1626 Blec, Rotary Beading & Forming 
Machine, 1 Diamond 12-station Gear Indexing 
Turret Punch, 1 Benchmaster 73T Punch Press. 
Sacto.Shops. (Item 132 - 1951 Budget) 


SACRAMENTO SHOPS CALIF , (57) 
Purchase & 


~« Install one J.S. Model "202" wide type 
grinder for 12" wheels, 220 volt, 


3 phase, 60 


cycle alternating current, Sacramento Shops. 


nD 


oe. } ~ 
Purecnsase one magnet & 


controls for 


one 


units of automotive equi 
Sacto Shops 


(58) 


equipped 


Construct POE frame locker room addition & office for 
Asst. Trainmaster to Yard Office at So.Sacto. (Item 43 = 
1951 pudget) 


SACRAMENTO SHOPS CALIF. (59) 
109-51 Construct 4,670' storage track & crossover, complete with CTC 


connections, westerly of SutBerville Road, So, Sacto. 

(Item 24 - 1951 Budget) 

Construct 208! extensnion to Track #14, 90' extension to Trk. 
#15 and 180? extension to Trk. #13, inst-,1 175' of rail 

on track #15 for Wheel Storage Gauntlet Track. Pave 2,000 
sq. ft. of 6" concrete and 375 Sq- ft, of 6" asphalt at 
Wheel Storage, Sacto.Shops, So. Sacto., Shift track #727 


and renew ties and ballast. (Item 114 - 1951 Budget/ 
Install 750° 1/2" and 460° 3/4" standard black pipe & 
fittings at Shops to furnish Acetylene and Oxygen to the 
Coach Shop for welding and cutting operations. 


at Sacramento Shops, So.Sacramento. 


222-51 


235-51 


V-53=51 


electric locomotives at Shops. 
Yonstruct 6,473 ft. of additional storage tracks, 
shift 175! of track&x No. 8 turnout on *rack E 60 


to connect with Track Bf 64; retire 70! of track & 
No. 7 turnout on +rack #33, (R 68) andc apitalize 


572' of Track #3 ( E 68) all at Sacramento Shops, 


So.”"acramento,Yalif.(Item 25 - 1951 Budget) 
x S : : 
Purchase miscellaneous equipment and tools for equipping 


Signal Repair Shop at Sacramento. 


Retire miscellaneous shop machinery at Sacramento & 


Oroville, Calif, 


SACRAMENTO SHOPS, CALIF ee 
ise Refinoil 


meas aE OR PEE Be Ae, oe Ce 
sate Refinoil Plant, 


27 
loor 


Sacramento 


Retire 


Sacramento Shops,So. Sacramento 


Purchase one ass Unit, Aricomatic Gun Assembly #1389— 
3652, with Square D contactor (for 1/16" welding wire) 


complete with one Helium Regulator, 


SACRAMENTO SHOPS, CALIF, (62) 
Purchase and install modern Car Wheel Borer and Retire Exist 
car wheel borer at Sacto. Shops. (Item 107 - 1952 Budget ) 
Purchase one Model FCK~5 Lift-O-Krane ror Sacramento Shops. 
(Item 106 - 1952 Budget) 
Purchase 2 — "Clarkat—26" Towing Tractors and 12 = 36%x72" 
lansing Platform Trailers for Sacto. Shops. (Item 110 - 1952 
Budget) 
Purchase one only set of G.E.Dynamic Balancing Equipment for 
balancing of Motor and Generator Armatures, Sacramento Shops. 
(Item 104 - 1952 Budget) 
Purchase and install one Heavy Duty Universal Grinder for 


grinding valves on Diesel Locomotives, Sacramento Shops. 
(Item 112 - 1952 Budget) 


SACRAMENTO SHOPS, CALIF. (63) 
Construct 40007 capacity Jib Crane in Coach Shop at Sacto. 
(Item 109 - 1952 Budget) 
Construct & erects 1 = 4500 lb.capacity, 2 - 2000 lb. capacity 
Jib Cranes with air-operated Hoists, in Erecting Shops at 
Shops. (Item 71 -1952 Budget) 


Purchase & install one new 1660 CFM direct-connected,motor- 


driven Duplex Air compressor, and retire 6 worn out, obsolete 
air compressors, (Item 114 - 1952 Budget) 
Purchase & install one Delta Model 50-A Multiplex Power Saw 


in Mill at Shops. (Item 115 - 1952 Budget) 


Purchase one Malsbary Model 51 Steam Cleanigg Machine for 
Shops. (Item 111 - 1952 Budget) 


SACRAMENTO 
Purchase one #2024 Lift Truck for Shops. (Item 105 - 1952 
Budget) 
Purchase a 31' high “Upright” Sectional Scaffold for Shops. 
(Item 116 - 1952 Budget) 
Install 18" and 16" corrugated metal drain pipe and cleanout 
boxes in $35! open drain ditch at Sacto. Shops, Calif. 


(Item 90 - 1952 Budget) 
161-52 Construct 105' extension to Track E~6 to connect with Track 
We4 at Car Repair Shed,Sacramento Shops. (Item 14-1952 Budg.) 


C-27=52 Retire miscellaneous shop machinery at Sacramento Shops. 
C=35-52 Retire Foster Model 2-B Universal Turret Lathe at Sacramento 
Shops. 


206-52 Purchase miscellaneous labor saving tools and equipment for 
Sacramento Shops. 


SACRAMENTO SHOPS, CALIF, (65) 
ict 60'x320! store bldg. including platforms, and 
<20' fusee storage bldg. Provide 92,975 sa. ft. of 


struct railrests. Rearrange track 


provide complete store 


Purchase miscellaneous labor-saving tools and equipment for 


Oakland, Stockton,Sacramento shops, Oroville & Portola,Calif. 
Purchase one Clark 6000# capacityfork lift truck to serve 


open storage areas at Sacramento Store, Calif, 


Construct 102 50-ton, 50-foot flat cars at 


concrete roadways 


SACRAMENTO SHOPS CALIF 
labor-saving shop mac! 


use of Signal Maintainer, at Sutterville Road, South Sacto, 


(Item 26 - 1953 Budget) 
C~8=53 


Purchase and install 2 150 HP Vapor-Clarkson Steam Generators 


and incidental equipment & retire present three boilers and 


auxiliary equipment. Retire boiler house & dismantle portion 


of same, Retire old & install new fire pump. 


Construct 
temporary shelter over fire pumps, 


(Item-68 - 1953 Budget) 
C-12—53 Retire 42" King Boring Mill & accdssoriss at Shops, 


SACRAMENTO SHOPS, C&LtF, (67) 


Relocate 40'!x100! signal warehouse and 20!x72! Quénset 
bldg. on new foundations. Pave signal storage area and 
roadway. Make general alterations & additions to bldgs. 


All at So. Sacramento. (Item 27 - 1 53 Budget) 


sray ¢ 7 £f ab 
iway ior use Of sno 


IO&2 Rudeat) 
a SF 


forces. So.Sacramento. (Item 16 - 
Purchase 2 1-ton capacity "Chore"Boy" Type Industrial Shop 
trucks for Shops. (Item 98 - 1954 Budget) 


Purchase 1-10-ton off-track pneumatic tired crane, equipped 
with Electro Magnet for Store Dept. (Iteml02 -}954 Budget ) 


SACRAMENTO SHOPS, CALIF. (68) 


Tra nt han 7 Ok SA got 
Tractors, Shops. (Item 54, Budget 


1154 Purchase labor-— & equipment for Mech. 
1954 Bud get) 


22-54 Purchase 12 Electric Drinking Water Coolers and install gt 


locations as follows: 2 at Stockton Roundhouse, 7 at Sacto, 
Shops, 3 at Oroville Roundhouse.(Item 30 — 1954 Budget) 


SACRAMENTO SHOPS, CALIF. (69) 


Remodel tool room for use as Shop Foreman's Office, alter 
esant forema man's | ‘ice for use as Dis} ensE and convert 


first aid room to wash room. Sacto.Shops. 


C2154 Retire and remove 525" Of. Track \ 


= 


nts and additions to shopoverhead cranes 


with existing State Regula tions, Sacto. Shopse 

Install 2 fire hydrants near Erecting Shop,—one connected to 
City Main, the other to Shop System, Sacto. Shops. 

32 (14-8) for add'l. nater® 
ial storage space, Sacto.Sh 10PSe 


ur chase prtable pipe threader and_ 49" combination bending 


brake, Sacto. Shops» 


8=55 


135-55 


136-55 


217-55 


SACRAMENTO SHOPS, CALIF, (70) 


Install electric heaters in Car Journal Waste Soaking Vats 


and increase capacity of electric service serving Waste 


Reclamation Plant at Sacramento Shops, Calif. {Item 81 - 


1955 Budget) 
Purchase various labor saving tools, devices and equipment 


for Mechanical Dept. use, Oakland, Stockton,Sacramento Shops 


and Oroville, Galif.(Item 63 - 1955 Budget ) 


Install 5 underground gasoline and oi1 storage tanks (3 new 


and 2 present overhead) and retire 3 existing above-ground 
6 - 1955 Budget) 


tanks - all at Sacramento Store. (Item 6 


Purchase industrial towing bractor to replace worn out and 
obsolete unit,Store Dept, Retire Clarkat Tructractor, WP 
TT-3. (Item 80 - 1955 Budget ) 


————————— OO TT 


SACRAMENTO SHOPS, CALIF. (72) 
221-55 Purchase 50 box platform assemblies for shipping and handling 
prepared journal box packing,Sacramento. 
32=56 Purchase labor saving tools, devices and equipment for 
fechanical Department use, Sacramento Shops and Oakland CZ Yard 
(Item 102 - 1956 Budget) 
34-56 Purchase one 13" Single Bolt Threader and retire worn out 


triple head bolt threader,Sacramento Shops. (Item 106 - 1956 
Budget) 

Remodel Mechanical Department Office Bldg. at Sacramento 
Shops, Calif. (Item 42 - 1956 Budget) 


Purchasg and install a dual end drive axle and journal lathe 


at Sacramento Shops, Calif. (Item 105 - 1956 Budget) 


SACRAMENTO SHOPS, CALIF, (72) 


Purchase one vapor “Upgrader” steam cleaning & washing 
machine, Sacramento Shops. (Item 107 - 1956 budget) 


Purchase and install new 53 ft. transfer table and retire 
existing 40 ft. table - Sacramento Shops, Calif. (Item 91- 


1956 Budget) 
Purchase (1) 6000# capacity Fork Lift Truck for Sacramento 
Shops. (Item 108 = 1956 Budget')) 


Purchase industrail towing tractor and retire worn out 
tractor, Sseramento Shops. (Item 94 1957 Budget) 


Purchase and install 24" Be Machine at Sacramento Shops, 
Calif. (Item 95 — 1957 Budget) 


Purchase one Malsbury High Pressure Combination Portable 
Clearner, Sacto. Shops, (Item 93 = 1957 Budget) 


SACRAMENTO SHOPS, CALIF, (73) 


Retire miscellaneous shop machinery at Oaklend, Stockton, 


Sacramento and Oroville, Calif. 


Soares existing lower deck boring barfor—use—on EMD Type 4 
OS? BPa+-4 an me +5 ra) ol 1 - 
ms Ls = Sac rawr n ~~ 10F 23 5 ' 5a if s 


57 =BE 
a2 Purchase ‘additional tools for Signal Shop at deeeaoeut to 
facilitate cleaning and repairing of power switch machines 
and other signal apparatus. (Ztem 26 - 1958 R& E Modernize~ 
tion Budget). 


To capitalize cost of Fillerare Welding Machine used at 
Sacramento Shops, Calif. 


Purchase various labor-saving tools and equipment to in- 
erease output—and_efficiency 

Purchase and inst tall acetylene mani 

anda Welding Shop, Sacramento 


SACRAMENTO SHOPS 
Install two cantiley 


3 pe 


, 


Qu t 


ev air-conditioning units 


Purchase various labor saving tools for Sacramento Shops. 


Equip 10-Ton Whiting Crane at Sacramento Shops with 
Pendant Floor Controls. 


Replace 1,138' of old pipe line 1 fete 


Ss 
ffice Building, Sacramento, Californ 


protection with 850! of new 8" cast nm line 
and install 2" line to steam generators, Sacra- 
mento Shops, Sacrmmento, California..e 


146-65 Purchase one Nelson Stud Welder 


snase 


+ 
2 OUL 
Purchase ! 


Purchase 


Purchase One 3" x 18*® Double End Pedestal-Mounted Grinder 
and Retire Worn Out Unit. 


Purchase 1 New Ring and Circle Shear for Sheet Metal Shop 


Install New 53' Transfer Table; retire Existing 40' Table. 


Purehase New 3,000 1b. Capacity Industrial Towing Tractor= 
and Retire Worn Out Unit, TT-8. 


Purchase One New Battery Charger and Retire Two Worn Out Unit: 


CAAD A MONT 
DAU DALSION LU 


Construct a 12'6" x 115! reinforced concrete washing 
facility for hopper cars 


mW 4 


SACRAMENTO SHOPS 
— (77) 


97-71 Purehase and install 100 G.P.M. Water Ceeling Tewer fer 
use with cempresser at Sacramento Sheps. 


24-75 Purchase Labor Saving Tools and Equipment. 


103-77 Tap into City water main and install two additional fire 


hydrants. 
28-79 Rebuild and Modify Wheel Shop Mounting Press. 


29-79 Purchase New 3-Ton Forklift ~and retire worn out unit. 


34-82 Replace 3-ton forklift. 


0-160-40 Replace 100 track feet of 6O# rail in ICC 
tracks No. 12 and 14, and replace 60# turnout 
Se sks hee in track with 85# material. 
O-161-40 Replace 2,327 sq. ft. of wood platform with 
10'x25' timber ramp, with concrete, at store 
house, Sacramento Shops, South Sacramento. 


a 


_0-200-08 Install sg Fairbanks dormant 2500# scale at 


| 0-279-08 


0-460 


0-493 


frame shed on oil platform 


Construct 24! x 56! 
for use as kerosene and gasoline filling 


shelter, 
Install 3 additional turbine ventilators in roof 
of old shop building, So. Scto., Calif. 

Install 2 36" exhaust ventilators on the roof 

of WP Blacksmith Shop, Shops, Sacramento. 

(Not included 1948 Budget) 


SACRAMENTO SHOPS, CALIF, 


0-531 Install water cooler at Signal Shop, camer ets 


0-536 Instail two gas=burning heaters in Signal Quonset hut used 
for relay repairing, Sacramento Shops, Celif, 


(O~3) 


Stations- Sacramento 


Back to Table of Contents 


AFE -_ SACRAMENTO, CALIFORNIA 1) 
fey ini) Leptree Fo" kh 01th Gc men fre [py %o. ME (39.74 

19¢7e) Highway crossing gatés eM IM, W aid P STs 

42 (3) Rep&ir shops 

48 (igi.)basalt block pavement ,Sacto.Frt.Terminal : 

DO(e) Repairs to crossings at Wr75St and dranage al 34 4%, GAZ 

69 (144) Le bor & Materiel for new shops 

138 . Gravel nlatform at depot 


Ballasting end filling in yard 
m T 4 
entrél Ca 


Trensfey Track with C b 1.Traction Vo. 
eee OC « ww spetcher'’s Hoom e 
Toilet at’ were house 


Yak Park,Near Jeffery Shops, Team Track : 
Pillar crene : 


CTR” ATETIMA AAT THADN 
SACRAMENTO , CaLTFORN] 


Const.warehouse wharf and tracks 

Spur and platform 

Installing guard rails,etc. 

‘Reconst. track of Sacto.Llec.Gas & Ry.Co. 
W.P.Ry.proportion repaving "J" Street 
‘Construct pavement "J" St. and W.P.Ry. 


Install guard rails and paye trecks 


‘Additionél tracks at waterfront 
Complete constn.tracks on Secto.Weter Front 


Aa<s 5 _ 

Construct o2' spur track to serve Dorsey-—Parker, U 
: 7 Flagmen's shanties 

Installation of interlocking plent 


Provide street pave + in "C" St.in front -of 
L0t6,- etc. 


AFA FRoIM) AIT THAD 


pAluallih AV, veassn tf ORNTA 
SA. TG. ee : 
péevement “"F" Street Crossing 
Were house Nn wotert rant 
: Wold iVUsp on Weaverirone 
d= abt sey Deeifie Pruit: ten. tc 
KS SETVE- PaCiztic Brus Lxp.Co 
j 


"k™ St.between 19th and 


Lower trecks crossing "S St. tc 
Instell water standpipe between Main 
at ao tacty Shops & remove standpipé 
sacrament 
eceteack- 
Fill borrow 


Reinforce! 


spur treck to serve Ransome Con.Co. 


Lower Trecs 
Reise bow ] 


= aith 
10n Wi to 


SACRAMENTO 
Construct 326 foot spur track to serve 
property of The Sperry Flour Company 


T 


ney 
thi lL 


Lower crossing "S" St. to Officie 
pave in front of Co.property on "5! 
Renew ties,ballast & peving 

track -eressing 


¥ = 


SACRALENTO 
Raise j.P. portion of levee between R & Y Sts 


Pave following streets with standard esphalt 
Dt 15th She &th Dt. tor St. 


Cancbhe dh ‘ 
Install solid manganese crossings "J" and “H” St 
Install solid mangenese crossings with Pecific 
Ges & Blec.Co.tracks & ilestern Pacific Ky.house 
treck end passing track et "J" street : 
Pavement Pa cerry df Ba g4- fp Ian © St. , 
Install solid mangenese crossing "H" St., 

8 I " ! tt ho Ww 


Changing furnace in Jeffery Shops to forging 
furnace. 


/) 
j : 
LALNVOME2NA 
fe af no 
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: } } 74 1] 


U ary — 


j deze : 
PTE PE BOTT gE Be ree 
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Street improvements on "X" Street between 19th 
= 20th ptreets, 


ana a ~ 
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Ae Pe Ey bn 
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Repl.75# Tee Rail with 141# Girder Rail and pave 
W.P. Grossing on 14th Street. ; 
326 Repl.2-unit built-up Tee Rail Gross.with Manganes 
Cross.& 854 Tee Rail with 141# Girder rail and 


repave 15th Street 


322 


oo 


Remodeling office Building, 19th ana 15' streets 


Constructing team track 214" long and platform. 
Changing out 75% tee rail with 141# girder rail 


‘end pave W.P. crossing on 16th Street. 


Replace 2-unit puilt-up tee rail eros sing with 


manganese crossing and change out 75% tee 
rail with 1417 girder rail and repave W.P. 


crossing on 15th Street. 


\CRAMENTO, CALIFORN 
aed: ng crossing and tee rail and repaving 
W.P. crossing on 7th Street. 


Extending freight shed and constructing plat- 


form, 3rd and 'R' Streets. 
Constructing 550' spur track and interlock 


see Lumber and Coal Company} 


line grade 


A.F.E. SACRAMENTO, CALIFORNIA 11 
134-20 Assessment for improvement on i3th Street betwee 
‘rR! and 'x' Streets. 


47-21 Rearranging spur track nov 


0 Re treet, destroy= 


for interlocking 


Saas 270 track feet 56# rail with 141# gird- 


er rail, paving between tracks and 2' each side, 


and pay W.P. proportion of assessment for im- 


provement of 5t Street (Lot 5 between 4th, 
6th) VQ eRe k Lot 8 bet.5, 6 'Q' & 'R' ) 


SACRAMENTO, CALIFORNIA 
Constructing 50x50' fruit warehouse near freig 
shed. 
Removing one set of Dormant Scales from freight 
house for shipment to San Jose. - 
Moving switch and extending 'Bowe Levee Spur’, 
American River, 209! : 
Constructing spur track 412' long, one 260' long 
and joint spur (W.P.-Sac.Nor.) 340' extension 


to 260' spur along Front Street.(Galif.Pack.Cor. 


Paving street crossings at 'Q' St. intersections 
of main line and wye track in connection with 


improvement of 'Q' St., also street assessment 


on W.P. frontage on 'Q' St., replacing 854 rail 
With 141# girder rail, etc. a e ? 


13 


SACRAMENTO, CALIFORNIA 


Payment assessment levied against W.P. property 
for improvement of Markham Way from 2ist Street 


to W.P. right-of-way, and constructing right-of- 


ay encs. ; ¢ 
CII] o8 ti Pend ay age say Lo Fred Cpgee ne 
Constructing telephone train disgpatching circuit, 
Stockton MP 95.952 to Sacramento MP. 136.978 


1nSstruce io” 
‘ $- 
ween 
awwocri 


165-23 


= 


SACRAMENTO, CALTFORNIA 


Constructing additional partition in Dispat 
ffice. 

Purchasing and installing 1lifting—magnet—on_yard 
erane, for uss at——Jeffery Shops. 

Paying assessments against Western Pacific prop- 
erty for improvement of 'L' Street between 15th 
and 26th Streets. 


> 


Paying assessments against Western Pacific prop- 
erty for improving 12th Street from 'O' to ‘'R' 
Streets. 


Main line grade change from 'x' Street to point 


2000' west in order to lower top of rail 5! gt. 
'y' Street and conform to established City grade. 


179-23 


187-25 


15 


SACRAMENTO , CALIFORNIA 
Replacing tee rail with 141# girder rail, changing 
grades in main track and wye tracks to conform 
with Southern Pacific grade changes and estab- 
lished City grades, paving track areas in east 
and west legs of wys on 19th Street and east leg 
of wye, 'Q' Street; also retiring 266' of S.P.- 


connection between west line of 19th Street and 
H.B. connection on 'R' Street. 


Purchasing and installing 13 wigwags and 5 stand- 
ard crossing signs between 'n' Street and Frse- 
port Road. 

Purchasing and installing automatic Signels at 
grade cpogsing of W.P. and central Calif. Tracte 
Go. at 'X’ Street; also grade crossing of W.P. 
and Sacto. Northern:at 'c' Street. (~ 


SACRAMENTO, CALIFORNIA 16 
Replacing tee rail with 141# girder rail and pav- 
ing track area-at 'I'; 'L', ‘'N', to’, llth, 12h 
18th Street crossings. . 
Paying assessments against Western Pacific proper- 
ty for improvement of 19th Street from 'p' to 'R’ 
Street. 
Instailing ilet and cesspool at lettuce ware-— 
house: 
Installing toilet at inbound freight shed and 
toilet and cesspool at ovtbound freight shed. 


Improving Freeport Blvd. trom point 182.4 north 


of center line of intersection of freeport Blvd 


and W.B. treck to the sutterville ogg, 


interest in our 1/2 interest in 340' 
Joint Industry Track on Front Street, between 
North Line "Q" Street and the South Line of "P" 
Streets 
Improving Perkins “ay from Freeport Bivd. to 
WeP. right of way per Reso. of Intention 1888, and 


improving "y" 


Street from 9th to 2lst Street per 
Reso. of Intention No. i895 Sacramento. > 


SACRAMENTO CALIFORNIA (18): 
and con- 


Purchasing 1/3 interest in Track Noe i 
wall, from the %-P. Co- on Front 


ii 


and "Q" Street, Sacramento. 


SACRAMENTO CALIFORNIA (19) 


Gonstructing 346' spur to serve Poultry Producers 
Assn. in Block "D", "E", 19th and 20th Streets, - 


Paying W.P.'s portion of cost of istructing 
North Sacramento subway at 12 stre¢ (Bridge 


140.10) Sacramento. 


Assessments for Public Improvements, 
spur to serve Independent Paper 


~~) 


Constructing 340' 
Stock Co., between "S" and mp" Sts. : 


17-26 
54-26 


__SACRAMENTO CALIFQNIA _ 
Construct interchange tracks (2) 


Assessments for Public Improv 


(805 - 


ements, installatio 
rstem, 16th,20th,J and 
Assessments for paving alley bety 


ween 1" -“J®&i7¢5 
and 20th Sts. 


also install crossing plank, 


Re-arranging present magnetic f 
circuit "Ss" 


> Oo 
Street, 

2 = a . son 

Constructing 683' spur, Holbrook ,Merrill & Sstebe 


Retiring 75' of track on Front Street. 
Purchase 2 frame 


frame dwellings from S.R. & D. Co, * 


Improvements and extension to platform, etc. 


Construct 290' spur serve Wm. 


Murcell ; 
Construct frame packing 


shed and gravel driveway 
hed and gravel oa yveway | 
and spur track to serve same,4th, 


S41, Until, tpttda 
oth, a ; i 


SACRAMENTO CALIRORNIA 
Improving right of way 


ty; 


t+ tt 
+ and iu 


and 
Construct 

Construct 285' crossover,retire 225' team track 
"R" st. between Srd & $th Sts. 


Pay W.P. propor. of assessment for improving 6th _ 


Ave, from E, line of Freeport Bivd,%° right of way 
Purchase additional equip. for office of Supt., 


Western Division. 


oft 
avy 


. (22) 


| 208-27 Assessments for improving "y" st.(20th to 2lst),"V 
St. (20th to 2lst), 20th ("U" to "Vv" st.) 


213-27 Assessments for improving 24th St. & 10th Ave. 


241-27 Construct 15'x32! loading platform serve Cal.Pack. 
Corp. Plant 12. 2nd & R Sts. 


100-28 
105-28 Extend oOxygen,acetylene & city gas line; extend 
material tr., new & larger air line, Sacto.Shops. ~ 


104-28 Concrete paint stripping platform - Shops. 
127-28 Automatic wig-wag signals - J,K,M,P, I and L Sts. © 


135-28 2-stall motor car house & 6'x8' oil storage house. 
199-28 Install] acoustical felt in train dispatcher's 
office. 


SACRAMENTO, CALIFORNIA (23) | 
Concrete sidewalk on WP R/W & install plank walk i 
Tr. area westerly side Freeport Road. - 


Gement sidewalks in front WP property along "Y" 
St. between 19th & 2th Sts. 


Installing brakes on 15 wigw 


to conform to Calif. RR. ! 


Dormant 


< + > waten 
crossi : F t -. Wauil 


pacrar;n 


Eruc 
R-St4- Dees 22 


Install telephone lines from ee to 
CAH Ve oe. 


install steel bunks id _n esses_in-_bu khouseé 


Pacase | _ BACRAMENTO, CALIF, ~~ =} (25) 
160-30 Purchase additional right of way, Sacramento. 
238-30 Install additional sink, rearrange toilet facil- 

ities and construct 5'x46! extension to frame . 
platform on driveway side of W.P,Outbound Freignt 
Shed on R St., between 3rd and 4th. é 
Replace 85# T-rail 2-unit crossing with a 90° 


! 


Y¥" cast-manganese 2-unit crossing intersecti 
W.P.R.ReCo. Sacto. Northern Ry. and Cent. Calif, 


Traction Co, at X St., Sacramento,Calif, 
Purchasing additional office equinment for 


General Agent!s Office, Sacramento,Calif, 


SACRAMENTO, CALIFORNIA  . (26) 
Construct with sides the westerly 35 lineal ft. 
of open roof platform of The W.P.R.R.eFreight 


= 
| 


Shed near 2nd and R Streets, Sacramento,Calif, 
Install electric lights on loading platform; 

1 sink complete with water facilities; rearrange 
toilet facilities in warehouse and construct 2 


iveway crossings over tracks to wharf warehouse 


SAGRAMENTO, CALIFORNIA (27) 


163-31 Pay WP propn. of cost of rearranging and in- 
stalling additional material in WP-SP Interlock- 
ing Plant, Tower No. 1 at 19th and R Sts. 

Retire one 130' x155' brick warehouse with 

747 square feet of frame platform, including 
10-ton hoisting crane, on concrete foundations, 
known as We (Clunie) Warehouse, Front and & 
Streets, Sacramento, California. 

Construct 14!x16! earth filled timber platform 
and 15'x15! ramp at alley between 15th and 16th 


Streets, Sacramento, Calif. 


(28) 


SACRAMENTO, CALIFORNIA 
Se en a 


59-52 Filling property of Western Pacific RR CO. ; 
Block 1, at northwest corner of Front and R Street, 


Sacramento, 
Construct agent's office in outbound freight 


house; remove 5'!x228! frame platform from out- 
bound freight house and reconstruct same at in- 
bound freight house; construct concrete wash rack 
and rearrange toilet facilities in inbound freight 
house, between 2nd, Sra, 4th and R Streets, 
Sacramento, California, 

65=32 Install one telephone booster at Sacramento, 


(29) 


SACRAMENTO, CALIFORNIA 
con= 


Installing additional toilet facilities, 
14'x16' office, ceiling old office 


structing 
at wharf 


on outside and installing sash, 


warehouse, Sacramento, Calif. 


Gx19=32 Retire one 2-unit manganese track crossing with 
ic street railway, and instell girder rail 


electr 
and repave crossing at H Street, Sacramento,Calif. 


Capitalizing the cost of acquiring the 
utated iron warehouse located 


100'x160! corr 
adjacent to the 


between 5th and 6th Streets, 
tr" stneet Alley, Sacramento, Calif. 


tool room pa 


B, 
on Front é Q and P Streets. 


SACRAMENTO, CALIF, 
63-34 Transfer value of portions of W.P. property on 


main line and branch lines from carrier to non-= 
carrier proyerty, between W.P. Mole and the 
Calif.-Nevada State Line. 

Construct two 

rooms complete with. ewe 

electric 


Sacramento e 


Retire 15'x32! frame loading platform at 2nd 
and R Sts., Sacramento,Calif. 


a SACRAMENTO, CALIF. (32) 


116-34 taster: gixgt frame and corrugated iron oil house 
at Sacramento, Calif. Install Deming oil-right 
system pump complete, Rhodes, Calif. 

Replace timber post with timber truss in W,P, 
packing shed at 2nd and R Streets, Sacramento, 


o15% ae: 


LPC 46x28! and 50!x2i5 frame wharf warehouse 


49 open wharf, located 


a +. 


< Ree 
Q street, 


+ Qonaray 


Retire 972 feet of spur track serving Globe Iron 


C=-57=55 
Works, M.P, 141, near Sacramento, Calif, 
39=56 Construct 20!x30! timber platform and 15'x20! 


ramp with gravel driveway to serve same on "R" 
St. Line, between 12th and 15th Streets, Sacra- 


mento, Calif. 


SACRAMENTO, CALIF, 


“71-36 Purchase—one_tiectric Welding Mechine. 
Construct 100'x3! timber bulkhead along drive- 


way serving packing shed at 5th® "R" Street. 


Retire road crossings serving old wharf ware- 
house on Front Street near "Q" Street. 


Install sraphic time reco? ear, WE AS Oe an 
lis VAL =) oon so) J dei LLG WLS © gl lNALlAS D ah 


leases,etc, at interlocking towers, 
Purchase land from SR&D along "R" St.Line. 
Additional cost of land from SR&D during years 
1908, 1909 and 1910 at Oakland,Mile 18 and at 
Sacramento, 


113-36 Construct 10'!x22! office in Fourth St.end of 
packing shed betw.5th & 4th Sts.on "R" St.Line 


ACRAMENTO, CALIFORNIA : _ (34) 
Tast: 11 add'l 220-volt electric line; inatell Te" 
mesh galvanized wire screen on windows;@nstell 8" 
patent flue, renew roof,floor in office and minor 
alterations and repairs to frt,.shed between 2nd, 
) and R Streets. 


somatrnce 32x20! aes pebeneten to Sisecaien! 
platform with 30%x30! ramp, at 13th and R Sts. 


serving Weaver-Rye Tractor Company 


SACRAMENTO = CALIFORNIA (35)_ 


Retire 254-1/2 feet spur track in block between 
Wm 
California, serving Superior Lumber & Fuel Co. 

Constructing 22-foot extension to Rainier Brewing 


- "s" . 19th and 20th Streets, Sacramento, 


Company Spur at 16th and "R" Street, Sacramento, 
Calif ornia. 3 
Purchase 2 L.C. Smith Standard Super-speed 
Typewriters far Dispatcher's Office. 

Replace 16'x24! redwood tank and wood tower 


with 60,000 gallon redwood tank and tower. 


SACRAMENTO, CALIF. (36) 
Retire one 2-gnit W.P.-P.G.&E. manganese R.R. 
crossing at "[" Street, and replace with 141-1b. 
girder rail, and renew ties 


C-21-38 Retire WP-PG&E 242 14 1# single unit railroad 


crossing on main lead and one at fréight house 
lead #1, and replace with 141# girder rails at 
Srd & "R" Sts. Sacto. Retire WP-PGkE two-unit 
solid manganese railroad crossing on Sperry 
Flour Co. lead and replace with girder rail at 
7th & "R" Streets, Sacto. 

Enclosing and repairing open platform adjacent to 
W.P. warehouse between 2nd & Srd Sts. on "R" 
Street Line. 


C=-2-39 


C-53-349 


SACRAMENTO, CALIF. (37) 


Western Pacific 
and City of Sacramento and County of 


Exchange of property between 
Sacramento 
in 24th St. Road, 12th Ave. & Terminal Roade 
Constructing 245-foot spur track to serve 


Continental Baking Companyat 15th and tpn 


Streets, and replacing 654 with 854 rail through 


switch. 

Replace W.P.-P.G.&E. S-unit crossing frog and 
141# girder rail with 100# rail at "M" St; re- 
place W.P.-P.G.xE. 2-unit crossing frogs and 141#4 

oe at 10th aa and oe, 15th St. on "R" St. 


a SAGE 
Deel gan eens: 


SACRAMENTO, CALIFORNIA, .-—s»—as«t—a$&$:—‘<ésS(S3')_ 
Replacing Veto heati ng Btoye and stove pipe 
fC ANG Bol LED) 
chimney with Facific Super-HeA er stove #572 and 
Clawson patent chimney, in freight office at 
hird and "R" Streets. 
insulation over ceili 


ling Celotex 


W.P. packing shed at Fourth & 


Replace 2 WP-SP 85# built-up with 100# manganese 
crossings on "R" Street Line. 
$30 ape Ae Seer oe 2 Att Ste. + Dene 
me ae rr ony AL DOR Oy Bee 

- 4). C. 


C-8-40 


SACRAMENTO, CALIFORNIA (39) 


Purchase one Plymouth four-door sedan for use 
of Traffic Department. 
Retire portions of Lots 4% 9 it Blk. bounded 


TTT revrTr - +t. = - at B. 


eh steak 12'6" x 98! timber platform with 20! 
ramp near 20th and "K" Streets. 

Construct 293-foot spur track and renew 100 
tfack feet of 56# with 85# rail through turnout 
near “U" and 20th Streets, to serve Weavar 
Tractor Co. 

Retire Lots 1,2,8, portion of 7, and alleyway 
between lots in blk. bounded by "T","U", 19th 
and 20th Sts. sold tO Weaver TractorG 


eee 


151-40 


179-40 


46-41 


SACRAMENTO, CALIFORNIA ibe 
Construct 235-ft. spur track off W.P. Sacramento 
Shop lead track at 12th Ave, South Sacramento, 
to serve James Tully. : 
Const 6x8! office, enclose openings in side under 
eaves of team track side of shed with galv. iron 
and move partition in W.P. packing shed on bd © cd 
Street line between 4th and 5th Streets. 
Construct 24'x52!' frame and stucco dispatchers 
office adjacent to and connected with rear of 
Division Office building at 1907 "J" Street. 


C=$22-41 Retire ane Oldsmebile—four-deor touring sedan, 


used by trafficdepartuent—etPresne;- obso, one 
Dodge four-door sedan, used by General Agent 


at Sacramento, Calif. 


Sees ee ee ee ee 


SACRAMENTO, CALIFORNIA 


: (41) 
117-41 Purchase one Chevrolet sport sedan for use of 
traffic department. 

138-41 


Install one Model 15 telegraph page printer. 
173-41 


Install carrier talking and telegraph circuit 
instrument. 


C-49-41 Retire frame (car body) trainmen's locker room 


(Building No. 32) Sacramento, California, de- 
stroyed by Fire December 2, 1941. 


Install carrier talking circuit instrument serving 
as connection between Chief Dispatcher at 


Sacramento and Supt. of Transportation at San 
Francisco. 


44-42 Install cerrier talking circuit instrument. 


aa SS SSIS eS 


Retire Lots 4 and 5 and easterly 80 feet of alley 


in block bounded by "T" "U", 19th and 20th Sts. 
sold to Weaver Tractor Co. 


SACRAMENTO, CALIFORNIA  ——s (42) — 


Construct 5,880 lineal feet of additional track 
and four turnouts; shift 1,810 lineal feet of 
track and 8 turnouts; retire 477 lineal feet of 
track, 2 turnouts and 16 x 73' loading platform 
move present water colum 980 feet east of present 


location, South Sacramento,Calif. 
212-41 - Purch, se 


1941. 


= $4 See = 
aqcadl men 


biGid 


138-42 Install telephone dispatchers' circuit between 


Sacramento and Stockton Yard. 


177-4 Construct 14! 4 } i stucco addi 
with dispatec 


75-43 Install Model 15 telegrsph page printer. See 


uy 


| 
+ 
¢ 
a 
@® 
+ 


'e, 


— ea 


Sn 


u 


ih 


es ea SACRAMENTO, CALIF, emia: |: 
C-12-43 Retire northerly 120' of Lot 5 in block bounded 
by "R", "S", 19th and 20th Sts., City of Sacramento 


ss old to Arata Bres. “s Meee SES 
129-43 Install nex additional service and re-wire & install 
Office Bldg, Sacto. Shops. 


i __nex fixtures, 
162-43 Installing Add'l. Asphaltum Paving to Station Plat- 
form Extension between "J" and "M" Sts., and Repave 
———portton of Old Station Platform at “J" and "K* Sts. 


209-43 constructing 57! x 33! frame yard office complete _ 

swith toilet, water and lighting facilities, retir- 
ing 12! x 24! frame Telegraph office, and replacing 

Train order Signal with color light signal at Yard- 


Terminal, South sacramento. _ ot Soe Gere alee 
_224-43 Install Electroliers « Ext. Depot_Passger.—_Pletfom 
_easterly from "G" to "J" sts,, westerly from Kk" — 
Sst. to Dapitol Ave. 


( 46) 


Office Furniture and Equipment, period Jan. 1 to 


Dec, 31, 19435 inel. 


Constr, 1400' interchange track in "R" St. bet. 3rd 

& 7th Sts., 

Of Construct -20-wod platforms to be attached to 
Ice Docks to serve Ice & Cold Storage Companies 
for Pre-cooling Refrigerator Cars, 


we. = ot } s h Ree wn Ss Gis 
Constr, 20'!x75! timber loading 
foundations with 29'6"x30! ramp 
ber to s platform and ramp 
135th street. 


2eco-44 Constructing 107 foot Derail Turnout; retire switch 


point derail and 76.8 feet of Interchange Track yo.g 
at Haggin Yard, Sacramento, California. 


SACRAMENTO, CALIFORNIA (47) ° 


962 ft. Spur Track to serve Gele Dumond 


carrier talking units in Supts. Office. 


68-45 constr. 208' spur trk. extn. serving Cobbledick- 


Kibbee Glass Co. "1" & 19th Sts. 


CA AMENT ‘AT, TFORNIA 
SACRA FOS C ( 


WJ f3- - JrrLii te 


atandard Ree LLtY 9. 


Ne) AAL A 


Qo 


of Tot 8 in block 


12th, 13th tigt and "Rt street 


S eocral 


ee —1CPAMENLO» 


9-391 of Paying western pacific proportion of cost to 


install a trap circuit in dead section of WP-SP 
track at 19th and "R" streets, Tnterlocker 


on da 5 4. 2 na 7 f _ | 
ar Constructine 121 x 241 wood locker room in 


4 


house a7 amamenter Mo} rnis 
Nous ab 52. 1 iT1¢€ : Cal ifornia. 


oil shed at 


uct 


GL 


wre 6 


fe 


CAT STFORNI 


ructinge 416 foot spur track, relocate and 
tiiwac crossing signa n center of str 


at curb line 


Retire a strip of land 10!x160! being Zt} norther-= 
ly portion of Lot & 6 of the block bounded by 


tot, wp, 15th 2 14th Stss esa He Carter. 
Retire W.Pe property sold to Tit Company 


located at southeast corner at 


SACRAMENTO, CALIFORNIA (51) 
190-45 Constructing 154 foot spur track and replace 100 
track feet of switch lead in "R" Street line be- 


tween 7th & 8th Street, to serve Montgomery Ward 
& COs 


nyt 


sacramento, California 
201-45 PSS 66 1798 - Reinforced concrete 
Division Office Building at 1089 19th St. 


. 
~ 


reflectors to Wigwag feundations 
at_E,G,N,0,Q, S and W Streets. 
Retire W.P. Property sold to Cobbledick-Kibbe 
Glass Company, located at the north east corner 


of 19th & "I" Streets, Sacramento, Calif. 
Installing carrier Talking Circuit Instruments 


and Installing Carrier Telegraph Circuits 


Instruments. 


SACRAMENTO CALIFORNIA (53) 


0-427-0E Rephacing 99 track Peet of 654% with 857 rail 
in "R" Street - Main Line and 115.5 Track feet 


of 654 with 854 rail in Interchange Track at 
4th and "R" Streets, Sacramento, California. 
Retire Lot 4 in Block bounded by "X" -Broadway, 
19th and 20th Streets, sold to to Dalton Motors, 


Inc, 
Constructing 343 foot Spur Track to serve Sutter 
Supply Company at "U" and 20th Stse 


Constructing 343 foot Spur Track to serve 
Erwin Heieck & T.J. Moran at"U" and 20th Sts. 


Improve Section Bunkhouse to vorovide for ad- 
ditional Living Quarters on Ground Floor of Sec=- 
tion Bunk House on "R" St. near 19th St, 


SACRAMENTO CALIFORNIA (54) 
84-46 Constructing 330-foot Spur Track to serve Dalton 
Motors, —Inc., at —20t 


Ot and "xX" Sts. 
C-14-46 Retire 


.sterly 80-feet—of Parcel 
block bounded by WP Tracks, "U","V" 


sold to T.J. Moran and Erwin Heiecke 


nt SS ote 


SACRAMENTO, CALIFORNIA. (54) 
,075% and #2 - 


Construct two spur track (#1 - 1 
et of 1127 with 


593") and replace 165 track fe 
85# rai] in existing G.I. Dummond spur through 
new turnout to serve Del Paso Canning Company 
at North S&icramento, California, 

Construct 23.6'x16! extension to platform & re- 


yeeeine 16'x20' ramp on platform at "R" St. bet. 
th & 7th St., Sacramento. Install additional 
Water and electrical facilities on unloading 
platform on R St. between 12th & 13th Sts., 


usb eet VAD 


Install. 390 lin. ft. of cyclone chain link right 
of way fencing on west side of 21st St. near 
Portola Way & Freeport Bivd. So.Sacto. (Not in- 
cluded in 1946 Budget) 


AnRfORM 


_ 
TAD IN 


169.5' of spur 
track with 8'x51' timber platform in block bounded 
by 9th, 10th, Whitney Avenue and "R™ Street, 


Sacramento, to serve Florence R.Swanston. (Not 
included 1946 Budget? 


SACRAMENTO, CALIF. (56) 


42-47 Purchase 4 1947 Ford v=-8 1/2 ton pickup trucks to 


54-47 


serve Signal Maintainers at Oakland, Niles, Stock- 
ton & Sacramento (Item 62 - 1947 Budget) 

Purchase 4 Lewis-Shepard Model HP 60 < Lift 
Pallet Trucks for use in Frt. House at Oakland, 
San Jose, Stockton & Sacto. (Not included 1947 
Budget) 

Extend ringing track circuits of automatic cross=- 
ing protection signals at 9 crossings between 
Oakland & Oroville, Sacramento #4-136.0, other 
locations San Leandro, Decoto, Rhodes, Harte, 
Terminous, Galnnvale, Franklin, 3rd St. Oroville 
(Not included 1947 Budget) 


64-47 


202=46 


_ SACRAMENTO, CALIF. (57) 
Insta;1 5 1,000 cycle generators to WP carrier 
telephone & telegraph channel, one each at Stockton 
Sacramento, Uroville, Keddie & Portola (Not includ- 
ed 1947 Budget) 

Move Centralized Traffic Control Machine from 
Keddie to Sacto., install 2 wires between Sacto. 


& Keddie for dispatcher of the 4th Division. 
(Item 35 - 1946 Budget) 


Rehabilitate underfoot conditions at various 
locations along tracks, O&klinad, San Jose, Stockton 
Sacto. (Not included 1947 Bid get) 


Cus 


SACRAMENTO, CALIF. (58) 


116-47 Construct combination 10'x15'8" tool housd with 
12'x24' garage for signal maintainer in blk. 
bounded by "P" Q, 19th and 20th Sts., Sacto. 


(Item 24 - 1947 Budget 


Construct 12'x26'8" Steel 


Plymouth 


n 
ue 


1941 Plymouth Delu 


T \ 
1947 Budget) 


Retire easterly 
of Parcels 1453 


80" of Lots 4 & 5, being portion 
& 1455 in Blk. bounded by WP 
tracks, "V"* “W™ and 20th Sts., Sacramento, s 
to Heieck 


32-48 


SACRAMENTO, CALIF. 60) 
Retire existing furnace in passenger depot & 
connect existing steam line to new division office 
steamlines at Sacramento. (Not included 1947 Budg) 


evrolet FI natmoactar 
4 4 —_o Y a ww 
a - 
Da anca >t Tanto 
Passenzer AZT. vactOe 


ystem (Not inc 


fal 
7) \arU UL 


} 


Transfer value of portiondW.P . Property in thé 
City of Sacto. from "carrier" to "non-carrier" 
propety and from none- carrier to carrier property 
Sacramento, Caiff. 

Replace 3908 lin.ft. of 65#,227 lin. 

2599 lin.ft. of 

Line 1146. 1in. f6...0 # 


rail = turnouts th gba” 2 
70# turnout with Beh Bet 


(61) 


SACRAMENTO, CALIFORNIA 
45-48 Purchase 6 autos and one Ford Pick-up Truck for 
use of WP Station Employes (4 Oakland, 1 Stockton, 
> Sacramento} System (Item 74 - 1948 Budget) 


31-48 Install footpath along W "R " St. Line between 


ond and 18th Sts., Sacramento (Not included 1948 


Budget) 
C-13-48 Retire 7 Nash Autos. 2 sedans, Sacto., 1 sedan 
Stockton, 4 Sedans Oakland, System. 


Construct 392' spur track at So.Sacramento,Calif. 
‘. > 


55-48 
Ice & Cold Storage Co. (Not in- 


to serve Nat'l. 
cluded in £948 Budget) 


70-48 


SACRAMENTO, CALIFORNIA (62) 
C-77-47 Retire portions of WP property in southerly half 
of Blk. bounded by X, 19th, 20th and W Sts., in 
Wright & Kimbrough Addition No. 12, Sacto., 

sold to Sacramento Valley Tractor Co. (Retire- 
ment without replacement - not ineluded 1947 


Budget) 

Construct 1070! easterly extension to yd.trk. 
lead,1020' scale track, 200' live scale trk.in- 
stall 100 ton SH trk.scale,install 1 turnout (81! 
of trk.) shorten east end of present siding 120! 
& shift 236' of existing trackage,retire 50! 


100 ton capacity trk.scale,scale hse. & 170' of 


live scale trk. on R St.Line between 7th & 8th St 
Sacto. (Item 8 - 1948 Budget) 


LL Ne 


CALIFORNIA 


se Ma tor 


instrument in 


(Part Item 52 - 1940 
122-48 Construct 12'x20' prefabricated steelox bidg. for 


Water Service Maintainers, fronting w Q" S,- 
between 19th & 20th Sts., Sacramento. (Item 23- 
1948 Budget) 


SACRAMENTO, CALIFORNIA (64) 
Retire 3 two-unit WP-Nat'1.City Lines RR Crossings 
& renew 142 lin. ft. of 100# with 159# rail,renew 
176 lin. ft. of 1414 rail in kind at “J" St. 
retire 1 two-unit WP-Nat'l.City Lines RR crossing 
and renew 127.6 Tin. ft. of 100# with 150% rail 
at “P" St. Sacto., (Not included 1948 Budget) 


Install Duplex Teletype circuit comp. with re- 
ceiving, transmitting, printer, perforator & typing 
units at Stockton,So,.Sacto,, Sacto,Oroville, Keddie 


& Portola, (Part Item 52-1949 Budget) 
Purchase add'l. office furniture & office equipment 


Jan. 1 to Dec.31,1948 - Not included 1948 Budget) 


SACRAMENTO, CALIFORNIA (65) 


Install "Highway Sections" track circuits at 6 


street crossings - M, N, 0, P, G and T Sts., Sacto 
(Item 40 - 1948 Budget) 


Install add'l, tile wainscots & sheet rock on 
wall in men & womens toilet rooms, Stockton & 
sacto, alterations & refurbishing all sanitary 


facilities in Passenger Depots,0akland, Stockton 
& Sacto.(Not included 1949 Budget) 
50-49 Construct 2323! siding parallel to siding No. 2 & 
insta 1 189! crossover at easterly end between 
Siding #2 and new siding, all at So.Sacto., Calif. 
(Item No. 13 - 1949 Budget) 


5 


q 
b 


) 
N 
{ 
| 
| 
> 


111-49 


SACRAMENTO, CALIF. (67) 


Capitalize value of constructing 10'x42! enlarge- 
ment to plfm. adjacent to Whse. #2 on property of 


Lawrence Whse. Co. located at 20t and I Sts. 
Sacto. (Not included in 1948 Budget) 
Additions,alterations & repairs to wP Whse,(Con- 
struct office in whse.install 6 9'x13' stl,rolling 
doors and 2 2110"x5! windows on driveway side & 2 


iding doors on trk,side,retire re 


s» 


9'x13* wood s 


$1 
large 9!x12! wood sliding doors on reer ees side & 
2 O9!x12! wood sliding doors on trk.side,retire 
Lity88.2/L! wood loading vifm. on driveway side & 
8'x13! frame plfm.,on end of whse,construct addi- 


tions & make repairs to driveway on driveway side 
& at end of whse.2nd & R St., Sacramento. 
(Not included in 1949 Budget) 


SACRAMENTO, CALIF, (68) 
137-49 Construct 670* spur.track to serve Moore Equipment 
Co, North Sacramento. 


Plymouth Deluxe 4-d 


door Sedan 
ser, 


Business Coupe for 


for use of 
Sacramento. Purchase Ford 


use of Crew Caller, Stockton, 
(Part of Item 77 - 1949 


or 
f 


= +) 
) nace 
a ry DUuag_ev) 


Construct five saw-tooth type docking platform 
adjacent to WP Whse. Pave driveway to serve new 
plfm. in block between end & 3rd St 


on R St. 
Line, Sacramento,Calif 


WP~SN_35# crossing with 2a 115# crossing 
near "Qt St. Sacramento 


SACRAMENTO 
65-50 Install absolute Block at "KX" St. Interlocking 
Sacto. Provide Flashing Red Aspects, So.Sacto. 
(Item 37 -1950 Budget) 
Construct 320! spur track at 16th & R St. (R St. 
Line) at Sacto. to serve Palm Iron & Bridge 
Works,Inc, 


Install 12 flashing light signals and retire 6 0S 


magnetic wigwags at E, G, N, 0, Q and S Sts. and 
install two flashing light signals at St. 
Sacramento,Calif. 


Construct 314.72 ft. spur track to serve Sacto. 
Publishing 


Sacramento, 


149=50 - 


(70) 
Construct 245! of Track and #8} turnout on-east 
end & retire 105' of track and #7 turnout on 


west end of Goodyear Tire & Rubber Co, Spur 
Track on ™ St. between 9th and 10th Sts. 


Sacramento,Calif. 


Purchase one Betts Chuck Jaw Truing Attachme 
for Car Wheel Borer at Sacramento Shops and one 


Borer No. 35-1 Carpet Sewing Machine for 
Oakland,calif. 


ou 


existing Arcac 


Tr 


Passenger De 


Retire Model. 1 19k2 ne Me door Sedan copmsely 
used by General Agent, Sacramento,Calif. 


Install add'l.signals,widening grade crossings & 
rehabilitate grade crossings, various locations 
on main line between Niles & Sacto. and on the 
San Jose Branch,in Calif. 
ion of assessments for 
"Oo" and "R" Sts. from 
St. to the westerl} 
of Item 80 - 1950 Budget) 


SACRAmento,_ 


Distri 


Install > ecuinment in General Agent 


Stockton 


TW] Qc me os | 
H 854 rai. 


3ts., Sacto. 
tem 7 — 1951 Budget) 


Install 3 Lynch B-57 Carrier Repeaters wit h 
power supplies & regulated to plus or minus 2 DH 
one each at Sacramento,Keddie and Portola,Cal, 
(Part of Item 7 1 - 19 51 Budget) 


SACRAMENTO, 
track 


indicators 


Yards to serve Yardmaster 


3udget) 


Install magnetic wigwag signal and coordinate operation with 
S.P. Co. crossing protection at 3rd & R Sts., Sacramento. 
(Item 53 - 1951 Budget) 


Construct 50 track foot extension to spur No. 2, depress 


320 feet of spur #1, enlarge fames and doors, and rein- 
force floor fer two-tom Lift:truck in WP Warehouse to be 


occupied by Pacific & Ablantic Shippers Assn, located on R 


St. betcen Ath & 5th Sts.Sacramento,Caiif, 


ee, 


Re guards _ at 13th. St. 


cro 


Install Audograph Dictating Equipment in Mechanical Dept. 


Office at Sacto, Shopse 


Pay WP proportionof assessment for paving street. fronting 


property in southwest corner V St. and asphalt Concrete pat 


ine across WP trks. install add'l. p lank crossing over side- 
walk area, and replace ties, 

all in V St. between 19th & 
2951 Budget) 


Install two "Carrier 
Model 50K12 complete 


Division Office Bld 


SACRAMENTO, CALIF, (76) 
214-51 Construct three additions ng in Express-Baggage Bldg. 
and add'l. room and alterations in Division Office Bldg. 
at 19th & K Sts., in connection with consolidation of 


Sacramento Northern & Western Pacific office forces, 


Sacramento, 


Construct 1,035! interchange track conne ction with S.N.Ry. at 


C St., Relocate signals from M St, to R St. and from H St. 
to C St., retire C St. automatic interlocking - all in 


Sacramento. (Then 26 - 1951 Budget) 


dd'l A 


244-51 Provide caonde % yr Te space in WP 


(77) 


a ght House on R 


St. between 3rd & 4th Sts., for 


Universal Carloading Corp. 


Qo 


rippers Assn, and 
instell WP storage record room in warehouse on R St. between 


d & 3rd Sts., Sacremento. 
Install add'l. channel telephone & telegraph carrier 
apparatus at Niles, Stockton, Sacto., Oruville, Keddie & 
Portola. (Part Item 54 — 1952 Budget) 
Purchase 4 = 200 Ampere, Trailer-mounted, portable, gasoline 


driven electric welders, one each for repair tracks at 


Oakland, Stockton, Sacto. & Oroville. (Part item 108 - 
1952 Budget) 
Chevrolet Sedan #39,formerly 


System (Part Item 123-1952 Bu 


128={52 


to 


C-18=52 Retire a parcel of “P industrial property sold to Jack & 
Eulah Kaiser, being all of lot 4 at the SW corner of 20th 


& W Sts., Sacramento. 


Construct 2 532? spur track on GO-15 Basis (WP proportion - 
162' from HB to CP; Industry - 370' from CP to End) to 
serve J,G.Palmer, et ux, of the Northeast Flour Co. on "F" 
St.near 20th St., Sacramento,Calif. 

Construct a 404? spur track (WP proporti 

Point to CP; industry - 268! from CP to 


at 20th and "Ww" St. 


SACRAMENTO, CALIF. (79) 

C~9—52 Retire two parcels of WP industrial property located in Lots 
1 and $ in block bounded by "R", 19th, "Q" Sts and WP 
Main Line in Sacramento, sold to Arata Bros. 
Purchase four 4-door sedans to serve General Ageni 
Sacramento, Reno,Portland and Los Angeles ,System. 
1952 Budget) 
Purchase cabinets and filing system for Store Depts. 
Oakland, Stockton, Sacto. Oroville & Portola, Calif. 
(Part of a general program ) 


Purchase one Plymouth 1952 Cambridge 4-door Sedan to 


serve General Storekeeper, Sacramento. (Item 88-1953 Budg.) 


SACRAMENTO, CALIF. (80) 
20-53 Replace existing 2-position graph pens on 3rd_sub-western 
division TCS machine with 3-position graph pens to provide 
graphic indication of signal aspect Sacramento, Calif. 
se (Item 36 - 1953 Budget) 
c-51-52 Retire 6 »478 soo ft. of WP industrial p sr ise sold to Otto 


° 


Steinbrenner, being portion of Lots 225 & 226 of Wright & 


Kimbrough Addition #12, fronting on west side of 20th st. 
between "X" and "W™ Sts. Sacramento. 

Purchase one Clark 6000# capacity fork lift truck to serve 
open storage areas atSacramento Store. 


Construct 20'x60! 6<unit Steelox Gara 


vehicles at H St, parking 


a on a 347 x D 
and 11 at Oroville,Calif,(Part 


Purchase two 2-door sedans fér use of District eerotat Agent— 


Claim Agt. at Sacramento & Portola. Unit at Portola is to be 
additional andunit at Sacto. will replace WP #35, which is to_ 
be reassigned to less strenuous service, System. ( Itemé 6 - 
1953 Budget) 

Construct 629! spur trk.(Wp propns 105! from HB to 


. 
CP. Industry propne 524' from YP to end of track) 
on GO-15 Basis to serve Arata Bros. at "Q" near 


19th St. 


(82) 


sold to J.J.5Be 

Go.) located on Front St. between U and W Ste 
Sacramente 

Alter & rehabilitate easterly 200' of WP Inboudn Frt,. Shed 
&raise 2 spur tracks, install 9 roll-up doors, scele & 
ramp, and paint building inside and out - all to serve 


Universal Carlosding, Merchant Shippers, Stor-Dor Forward- 
ing & International Forwarding. Alter record room to 


office for Internation Forwarding on 2nd floor of Out- 


bound Frt. Dept., 3rd & R Sts. and construct cabinet on 
lst floor to accommodate frt, storage records, Sacramento. 


Retire 1947 Ply 1 f 

MevLlS L174 riymou OUDE 2 #10 formerly assigne t 
F4, it upe WP #70, formerly assigned to 
pare * aioe S ots 

sacto, Frt.Station, 


SACRAMENTO, CALIF. (84) 
233-52 Purchase 68.9 sq. ft. from Andrew N. gata for add'l right 
of way, at the southwest corner of 19th and Q StsgSacto. 


Cn22—53 Retire 126,133 sqe ft. of WI industrial property, soid 


2 


Larence Whse. & Dist, Co, located at Froni me 
154-53 Extend WP-SN Interchange Tk, #1 22! & shift TO, Change out 
50! of 854 rail with 100# material to permit installation of 
#7 TO for new interchange track. Construct 121! 1007 inter= 
change track, including #7 TO. Retire WP proportion of exist- 
ing Interchange Track £317! including TO). Install power 
switch on Mainline No. 10 TO, all at Sacramento. 


Ca27-53 Retire 12'xl18'8" frame loading plfm, and 10*x42! extension 


to platform on east side of Llasrence Whse. which were 


destroyed by fire May 18, 1953, located at 20th & I Sts. 
Sacramentos 


AAS ALOT ‘AT TP 
SACRAMENTO CALIE 


use of Division Engirer 
Construct 310! spur trk. on GO-15 basis (WP propn. 142' HB 
to CP, Industry 168! CP to End) to serve Cal-Hi Beverage Co. 
in block bounded by 20th, "E", 196h and "D" St. 
Retire 14,000 sq. ft. of industrial property sold to Broili- 
Parks Co, and retire 100' of spur on land, at 19th St. 
between V and W St., Sacramento 
Pay cost of improving V St. from center line of Front St. 


west 308.5' with paving, curbs & gutters, drainage, sewer & 
water lines, Sacramento, 
Install 8 type -A double & 11 type-B single filing cases for 


use as Personnel Record Files in basement of Supt. Office, 
Sacramento. (Item 33 = 1954 Budget) 


‘78-54 Purchase tools for Signal Shop.(Item 45 — 1954 Budget) 


111-54 Purchase two steel gasket cabinets, one each at Sacto. and 
Oroville Store. (Item 35 - 1954 Budget ) 

110-54 Construct 510' spur track on G0=15 Basis (142' WP, 368? 
ndustry) to serve Economy Lbr. Co. 24th St. Road, Sacto. 

130-54 Install flashing light signals at X and D Sts., Sacramento. 

131-54 Exchange of property between WP. RR and Sjandard Realty & 
Development Co, 213.92 acres of SR&D property deeded to WP 


at Oskland, San Jose, Pleasanton, Sacramento, Rich, Quincy 
Jct. and Chilcoot,Calif. 


SACRAMENTO, CALIF, (37) 


Install additional Model 15 send-receive printers for use 
between San Francisco - Sacramento - Bieber ,Calif. 

(Part of Item 48 - 1955 Budget ) 

Install additional Model 15 send-receive printers for use 


between. San Francisco — Sacramamto =— Bieber,Calif.(Part of 


Item 48 = 1955 Budget). 
Retire miscellaneous shop ma 


Stockton. 

WP portion of additional WP=SN crossover at Haggin Yard: 
construct 375! of track incl. #14 T0, retire #10 TO, relocate 
2 #8% TOs. and replace 212° of 1004 with 115# rail in ML. 


chinery at Sacramento,Odiand & 


Sacramento. 


SACRAMENTO, CALIF, (88) 


Retire overhead trolley system on WP*SN Interchange Tracks 
#1 and #2 at 19th and B Sts., Sacramento, Calif. 


Install 5 underground gasoline and oil storage tanks (3 new 
and 2 present overhead) and retire 3 existing above-ground 


tanks, all at Sacramento Store. (Item 66 = 1955 Budget) 


Construct 360! of track including two TO's. and misc, Yrailps ~ 
and paving a nd retire 500' of track at Oskland, Stockton, 
Sacramento and San Jose, for P 
Calif, 

Purchase 50 pressed steel skid boxes for Store Dept. Sacto. 


iggyback Operations, all in 


Purchase one 15,000# capacity Fork Lift Truck for Sacto. 
Store. (Item 90 - 1°55 Budget) 


146-55 


172-55 


188-55 


SACRAMENTO, CALIF. (89) 


Retire 56,420 sq. ft. of land deétted to City of Sacto. for 
street purposes (V St. between Front and Co merical St.) 


Sacramento, Calif. 


Retire 1,899! house track between H and M Sts. (Item 16- 
1955 Budget) 

Purchase additional tools and electronic testing equipment 
for telephone shop at Sacramento.(Part of Item 47 - 1955 


Budget) 
Install shelving in Universal Carloading Office, senond floor 


of freight office, 3rd and R Sts., Sacramento,Calif. 


Pure ase 50 box platform assemblies for shipping and handling 


prepared journal box packing, Sacramento. 


7-56 


102-56 


SACRAMENTO, CALIF. (90) 

Purchase duplicate printing machine for use of Division 
Rngineer's office, Sacramento, (Item 92 - 1956 Budget) 
Enclose 20'x3l' office and install fluorescent lighting and 
air conditioning for General Agency, in passenger depot, 
Sacramento, Calif. 

Install 73 switchpoint protectors on yard switches as 
follows: 6 Oakland, 5 Fruitvale, t Milpitas, 6 San Jose, 


25 Stockton, 10 Sacramato, 10 Oroville and 5 Keddie. 
(Part of 1956 Budget Item 25 = 1956 Budget Item 26). 


Install 120 gallon underground gasoline tanks at Oakland, 
Sunel, Carbona, Stockton, Kingdon, Franklin, Sacramento, 
Merysville, Oruvville, Bidwell, Tobin, 


Creek, calif.(Part of 1956 Budget Item 87) 


Greenville and Clear 


(91). 


SACRAMENTO, GALI. 


42-57 ‘Purchase and install Conelrad alarm radio vecciver in 
Dispatcher's Office, Sacramento. (Part of 1957 Budget Item 50) 


30-57 —~Retire 5,848. 2' of track (east leg of wye | and tracks on _ 
levee of "R" St. Line and portion of Front St. Line) at 
Sacramento, Calif. Purchase section house at Spring 
Cali - 
Retire miscellaneous aie acai ees at Oakland, Staaten: 


Garden, _ 


Sacramento and Oroville, Calif. 
Purchase 20'x20' parcel of land for R/W from P.G. & E. Co. 
near North "D" and 20th Sts.,Sacramento,Calif. (Part of Item 
13 - 1957 Industrial Budget) 


| SAGRAMENTO, CALIFORNIA (32k 


‘187-57 Construct No. 10 crossover from Main Track to West #1, West 


_of Sutterville Road, Relocate 3 Crossovers from Main Track 
to #30 Lead and construct No. 8 Crossover from new Passing 
Track to #30 Lead, all at South Sacramento, Calif. (Item 18 
1957 RSE Modernization Budget) 


208-57 _ Pay Assessment for lighting system on Broadway, Sacramento, 


__ and pay assessment for sewer on W. P. property, Deocotg, Cali 
(Part of Item 81 - 1957 R& esdaeal aud teek Budget) . : 
33=58 Convert interlocking to remote control by Western Pacific 
TCS Dispatcher at 19th & R Sts,,Sacramento,Calif. (Item 27 
_ 1958 R&B Modernization Budget) _ 


SAG (93) 
67=58 Construct 280' spur track on a modified GO=15 Supplement 
Basis (HB-CP 148' WP, CP to end 132! Ind.) to serve Sacramento 


Publishing Co. betwean "N" Street and Capitol Avenue, 
Sacramento, Calif. (Part of Item 7 - 1958 Industrial Budget). 


Pay Assessments Nos. 9, 10, 13 and 14, as covered by 
Resolution of Intention 43217, City of Sacramento, for con= 
struction of drainage facilities and improvements of alley 
between 15th and 16thh Sts.fronting WP property, Sacramento, 


Calif.(Part of Item 81 - 1957 R& Modernization Budget) 

Sell 13,211 sq.ft. of land to Standard Realty & Development 

Co. for Natinnal & Republic Carloading Co. at Sacramento. 

Provide 20,488 sq.ft. of paving for roadway to serve 
facilities of Natinnal & Republic Carloading Co, Also 
transfer Operating Property to Non-Operating Property, at 
Sacramento. 


AA TORN A 


Construct 474! spur track on GO-15 Basis; H.B. TO C.P.= 
134! = Joint WP=SP, C.P. to End =340'=100% State Board of 
Education, to serve State Board of Education, Johnston 
Industrial Park, North Sacramento. 

Retire unused trackage at Thornton (no longer in existence) 
Cordova, Sacramento, and Marysville = Western Division 


SACRAMENTO, CALIF. (95) 


Construct 430 foot spur track on GO-15 Basis (Supplement 1) 
to serve Sacramento Warehouse Company, Sacramento, Calif. 
Install 290 lin. ft. of 12" CMP; Construct two catch basins and 
700 feet of interceptor ditches and repave roadway serving 
National & Republic Carloading Companies, near Front &"V" 
Streets, Sacramento, California. 

Purchase one Lectro-Lift Fork Truck for use in Signal Shop, 
Sacramento, California 

Purchase and install additional carrier telephone equipment 
for circuit, Oroville to Sacramento, Salifornia 

Install communication equipment for San Francisco — Salt Lake 
UP-WP teletype circuit at Oakland, Sacramento, Keddie, and 
Portola, California 

Provide paving for additional parking area, Western Division 
Office Building, Sacramento, California. 

Sell approx. 30,000 sq. ft. of WP land, including 4 15,000 
sq» ft. warehouse, to Climax Investment Co. (Dallman Bupply 
Co.), Sacramento, Calif. 


SACRAMENTO, CALIF. (96) 


7-60 Install three carrier telegraph terminals at Sacramento to 

replace three obsolete low-speed terminals. 

189-59 Prt. I: Relay 78' of 100# track with 110# mterial(jt. WP-SP) 

Part II Construct 200' Joint WP-SP track on the GO-15 Suppl.-l 

Basis to serve State Shingle Company in the Johnston Industrial 

Tract, North Sacramento -(Western Pacific portion only shown). 
197-59 Construct Jt. WP - SP Spur track (HB to CP: 152.5 to serve 

Leo J. Meyberg, located in the Johnston Industrial Tract, North 

Sacramento, Calif. 

205-59 Delete from the accounts, purchase cost of new transfer table 
capitalized under AFE 154-56 - installation of which has been 
postponed indefinitely. 

24-60 Provide improvements to shed leased to Merchant Shippers Assoc. 

at 3rd & "R" Street, Sacramento, Calif. 

208-59 Sell 25,600 square feet of Western Pacific land located on 
corner of 19th and "S" Street, Sacramento, to California 
Builders Supply Company. 

198-59 rt I= Relay 78' of 100# track with 110# mterial (joint WP- 


Pt. II Construct 150! joint WP-SP portion of 340° spur track 
on GO-15 Basis to serve W.J. Burke Company in the Johnston 
Industrial Track, North Sacramento, Calif. 


SACRAMENTO, CALIF. 


Replace obsolete Model 2 carrier telephone equipment - 
Sacramento to Keddie, California. 
Relocate, restate and transfer various buildings in connection 
with Signal Reorganization Plan at Hayward, Sacramento, and 
Quincy Junction, Calif. 
Retire Lodge and Shipley 27"x14'-0" Engine lathe at Oakland & 
Dings Magnetic Brass Separator at Sacramento Shops. 
Pt. I: Construct team trk facilities at Ath and R Streets 
Pt. II Reconstruct existing team track facilities at 7th and 
R Street, Sacramento, Calif. 

Install air conditimner in office leased to Merchant Shippers, 
Bld. #566, 3rd & "R" Streets, Sacramento. 

120-60 Purchase miscellaneous labor-saving tools and equipment to 


increase output and efficiency. 
129-60 Construct additional office space in 4th St. end of freight 


house between 3rd & 4th on R St., Sacramento, to 
accommodate P&& Shippers. Bldg. No. 566 

150-60 Pay WP proportion of assessment for street improvement work 
between Q & R, llth & 12th Streets, Sacramento, California. 


SACRAMENTO, CALIF. (98) 


Capitalize Western Pacific portion of cost to construct a 
550' spur track on the GO015Basis to serve Capitol Plywood 
Sompany in the Jhnston Industrial Park, Sacramento, Calif. 
Retire Various Items of Shop Machinery at Sacramento Shops. 
Capitalize Western Pacific portion of cost to construct a 
450 spur track on the GO-15 Basis to serve the Georgia Pacific 
Corporation in the Johnston Industrial Park, Sacramento, Cal. 
Convert new Storage Track No. 1 to siding auziliary main line 
lengthen existing siding to serve as an additional drill trac 
and relocate and construct necessary crossovers ~ Phase I of 
South Sacramento Yard Improvement Program. 
Pay Western Pacific Proportion of Sutterville Road Grade 
Separation. 
Contribute to the City of Sacramento one-half cost of a new 
culvert installation under 47th Avenue, near PUC crossing 
#4.-133 29 
age st alte - 300# Airco Acetylene Generators 
y s proportion of assessment fo 
between 19th and 20th and "P" and ne digests neratem werk 
Perkins Way, Sacramento, California. 


SACRAMENTO , CALIF (99) 


Purchase 2 Cushman Trucksters with pickup bodies and retire 
towing tractors, WP TT-5 and TT-6 

Purchase miscellaneous labor saving tools and equipment for 
Mechanical Department. 

Sell 22,560 square feet of Western Pacific land located at 
the southeast corner of 19th and "V" Streets, Sacramento, 
California, to Julius Broili and George M. Parks (Broili- 
Parks Company ) 

Purchase and install carrier telephone equipment to extend 
dial telephone service, Sacramento to Oroville, Keddie, 
and Portola California. 


Sell 11,748 sq. ft. of W.P. property fronting on "x" Street, 


Sacramento, California to Sacramento Valley Tractor Company. 
Purchase labor saving tools for Signal Shop, Sacramento,Calif. 
Provide additional crossing protection at Bae. Ug te ee 
15th Sts. ("R" Street Line) in Sacramento, California 

Sell 12,918 sq. ft. of WP land located between6th & 7th Sts., 
Sacramento Calif., to Ashley L. & Lorraine M. Robinson. 


Retire obsolete radio equipment in various locations, Cal 2-R 


SACRAMENTO, CALIFORNIA © 
146-62 Purchase one 5-ton Krand Kar and retire worn out unit, KK-3. 
154-62 Sell 0.56 acres of Western Pacific land between Front Street 
and the Sacramento River levee in Sacramento, California, to 
the Pacific Gas and Electric Company. 

22-63 Rebuild "I" and "L" Street Crossings, 

in Sacramento, California. 

70-63 Install two flashing light signals on "Vv" Street Crossing No. 4- 
137.73 install two fleshing light signals each on existing wigwag 
masts on "H® Street Crossing No. 4~-138.75 and "I" Street Crossing 
No. 4-138.7; retire wigwags on "H® and "T® Streets, Sacto., Calif 


Nos. 4-137.8 and 4-138 .45 


90-63 Purchase and install carrier equipment to provide automtic 


dialing message telephone circuit between San Francisco, Stkne, 
Sacto., and other first subdivision stations, and release old 
equipment. 

101-63 Purchase and Install New High Speed Locomotive and Car Wheel 
Borer and retire two obsolete boring mills. 


SACRAMENTO, CALIFORNIA 


Replace 77' x 15' ramp and platform and retire 315°) = 3" 
platform - all destroyed by fire. Extend track 15' and 
construct concrete bumper at 7th and "R" St., Sacramento, 
California. 

Purchase 8 Bruning Duplicating Machines 
Telegraph Offices at Oakland, San Jose, 

South Sacramento, Sacramento, Oroville, 

Portola, California. 

Purchase portable 

cars at Stoackton 

Sell 12.1 acres 

Sacramento, 


zis 
cific Company. 


achinery at 
Shop Machine 
kton, Sacraménto, 
ifornias 
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Purchase and install one carrier telephone channel 
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to increase the number of dial trunks between 
Sacramento and Oroville from four to five. 


59-65 Purchase 20" Drill Press & retire old 
60-65 Purchase two A.S.F. Freight Car Spring Teasters 
15-65 Purchase two Miller Wire Feed-Auto. Welding Units 


203-64 Rebuild "F" & "L" St. Crossing 
57-65 Purchase 6000 lb. Capacity Fork Lift & retire old 


SACRAMENTO, CALIFORNIA _ (103) 


AY. 2 
_ $ell land to v. He and Afton Dutcher.(Misc.PhyePr 


Retire spru tracks serving Cont, Baking Coe 244! 
. S . * Montgomery Ward 146.6! 


flashing light. signal at_ Elverta Rde 


103-65 ‘Install 
50/50 Cost with County of Sacramento. 


Purchase new 6,000 Cap 


—out unit ¥I L=2. 


Semi-Automatic 


Wir n 
work in lx Grove 


Purchase Two 100 ton Air Jacks and Retire Two Worn Out Units 
Purchase 1 New Ring and Circle Shear for Sheet Metal Shop 


Purchase and install 4'x6! heat lamp vacuum applicator for 


reflectorized roadway and other signs. 
Part I: Sell 14,519 Sq.Ft. of Land to The State of California 
for Freeway Purposes. 

Retire and Sell 375' Spur serving Lime Cola 
136! Spur Serving Jewel Tea Co. to the Sta 


Construct 354! extension to Moon Spur and provide paving for 


icing facilities. 
Purchase One Truck Chassis with Mobil Icer for Icing Refer. 
Cars at Sacto. Yard 


SACRAMENTO, CALTFORNIA (105) 


emento County MP 146.3 - Install Two Flashing Light 
paemals u/ Automatic Gate Arms at Elkhorn Rd. Crossing 4-146.3 
P 10% - County of Sacramento 90%) 


116-67 


134-67 Install New 53' Transfer Table; retire existing 40' Table. 


138-67 Purchase New 3,000 1b. Capacity Industrial Towing Tractor end 
Retire Worn Out Unit, TT-3. 


139-67  Purehase One New Battery Charger and Retire Two Worn Out Units 


117-66 Relay one 100# Turnout with 119% Material; reb&cate one 
Turnout and retire 3,691' of track as follows: 
Depot Siding 1,682! lawrence Warehouse 334! 
Weaver Tractor Co. 25% m Weavaer Tractor Co. 302! 
ICC Track No. & 256! Interchange Track 9860! 


Purchase SCM Coromastat Copier No. 44 for use at Sacto. 


t 
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SACRAMENTO) “CALTFORNTA (108} 


Purchase SH Industrial Brownhoist Model 5, 25-Ton Locomotive 
Crane, Road No. WP Mi 55 


Part I: Install predictors at Florin Road Crossing No. 
4-132.9. Part II: Install predictors at Fruitridge Road 
Crossing No. 4-134.9 


Rearrange and extend telephone equipment room in the 
Division Office Building 


Construct partitions in Mechanical Department Shop Office 


Install additional special control circuits and signal 
devices at 47th Ave. Crossing No. 4-133.9; 26th Ave. Crossing 
No. 4-135.2; and Meadow View Road Crossing No. 4-131.8 
Service 


Install underground electrical work for Sacramento 


Genter/ 


CA AS AiPITA Aat + 


i A FOR} 
DACRANENIU, CALIEUA 


+y5pa 
GUre 


Construct 850! 
Relocate 
bumper, landing 
all to serve 


ae i 
Galifornia. 


SACRAMENTO, CALIFORNIA (110) 


Phase I ef a twe year pregram te retire and replace TCS 
machines at Sacramente, Califernia, with new censele-type 
unit, Retirement cevered by Phase Il. 
2 - + Hn npr tan 
116-71 Previde street crossing imprevements at D®, "E", "G" and 
"yw" Streets, Sacramente, Califernia. 


9-71 Previde impreved centrel eirauits at three cressings: 
Part I: Silver Eagle Avenue Ne. 4-142.5 
Part Il: Mein Street Ne. 4 -144.2 
Part III: El Camine Avenue, Ne. 4-141.1 
All in the Sacramente, Califernia area. 


1 


SACRAMENTO, CALIFORNIA (111) 


Install a Dispateher's wayside radie system te previde 
immediate rar oa between di spe teher = trains er radie 
a od 


Previde micrewave system between Sacra 


aa 
aU 


ef weedbleck fleer with reinferce 


sq. ft. 
e Shep Building Ne. 514 


fleer in Sacrament 
ampere welding machines (one pertable) and 
eur wern eut ebselete 


Retire various buildings in shop area 


SACRAMENTO, CALIFORNIA (112) 


ee eee 


Purehase yard engine radios and associated hand sets to 
implement yard radio system at Sacramento, California... 


Purchase three Aja-Lif Cleaning Vats for use in roller 
bearing shop 


Sacramento County Crossing No. 4-148.3 - Install flashing 


light signals supplemented by automatic gate arms at Elverta 
Road, Crossing No. 4-148.3 - Sacramento County, California. 


Sacramento Yard Relocate min track, construct various yard 

and other tracks, provide signal protection, drainage, lighting 
and fueling and sand facilityes-all at South Sacramento 

Yard, Calfironia. 


SACRAMENTO, CALIFORNIA (113) 


97-72 Purchase one TR-850 Nelson Stud Gun for use at Sacramento 


Shops 

133-69 Purchase Welding Equipment to Permit Use of Propane 
and Natural Gas in Place of Acetylene. 

20-71 Retire Shop Machinery at Various Western Division 
Boca tion. 

108-72 Retire various buildings and facilities at Sacramento 
Yard, Sacramento, California. 

13-73 Retire and Replace TS Machines at Sacramento with 


New Console-Type Unit. 


Sacramento, California 


Install mercury vapor lighting over stalls Nos. 
thru 11 in Sacramento Shops. 


Construct working platform for washing cars at South 
Sacramento Shops, California. 


*Acquire One Set of Freightmster Center Plate Refini- 
shing Equipment. 

*Mathod of financing - lease or purchase to 

be determined. 


*Acquire 15-Ton Bantam Telecruiser Crane for Sacto. 
*Method of financing - lease or purchase to 
be determined. 


Remodel westerly portion of Division office at 19th and 
"I" Streets, Sacramento, to consolidate offices now 
located at various locations in Sacramento. 


SACRAMENTO, CALIFORNIA (115) 


———— 


15-73 Purchase Various Iabor-Saving Tools and Equipment, 
Stockton, Sacramento, Oroville. 

89-73 Construct Western Pacific portion only (HB- CP=140!) 
of two spur tracks totalling 1,205" on the GO-15 
pie I are and install 390 lineal feet of hand 
rail on it 77 to serve County of Sacramento 


sewage ie tment Ee 


Construct material handling facility at Oroville 
Yard; also provide paving and construct miscellaneous 
tracks at Sacramento and Stockton. 

Sell 6.6 acres and grant 
acres of Western Paci 
California - both to 
Utility District. 


C 
ic 
ne 


fi 
+h 
Ul 


SACRAMENTO CALIFORNIA (116) 


channels for 
crowave system. 


Purchase and install multiplex 
the Sacramento anc Stockton mi 


wt 
iv 


Retire Shop Machinery at Sacramento. 
Provide changes to 

Sacramento, Oroville a 
implementation of D.I.C.C 


Purchase Labor-saving Tools and Equipment for 
Stockton & Sacramento. 


Purchase one new American Lincoln #1641 Floor Sweeper 
for Sacramento Shops. 


Install additional lighting in Sacramento Shops over 
Stall Tracks Nos. 1 thru 6; 12 thru 15 and Shop Tracks 
Nos. 16, 18 and 20. 


SACRAMENTO; CALIFORNIA (1237) 


Upgrade Air Brake Shop Equipment - Sacramento Shop. 


Build Freight Car Truck repair Shop at Sacramento Shop. 


Retire Steam Generators at Sacramento and Replace with 
Gas Infra-Red Heaters. 


Convert Existing Facilities to Provide Modern Wheel Set 
Handling System at Sacramento. 


Hardsurface Roadway along 14 Rail-Sacramento and set-up 
for equipped car servicing. 


Relocate dispatching system from Sacramento to San 
Francisco and make other changes to accommodate 
centralization of personnel and related facilities. 


Acquire various computers to centralize waybill 
preparation system. 


SACRAMENTO, CALIFORNIA (118) 


Sell 0.278 of an acre of Western Pacific land to 
Ritz Naygrow and June Naygrow (dba Feather River 
Spring Water Company) at Sacramento, California. 


Sell 62,000 square feet of Western Pacific Surplus land 
and improvements thereon at Sacramento, California, to 
Dean F. Unger, John Atkinson and Charles We. Ungere 


Relocate the 52" wheel tread lathe from Oakland to 
Sacramento; retire existing wheel lathes presently 
at Stockton And Sacramento. 


Retire and remove transfer table and construct 885' of 
track, including one No. 7 100# turnout, at the 
Sacramento Shops. 


SACRAMENTO, CALIFORNIA 
Purchase one 3=-ton forklift 


Add second covered hopper washing track and install 
airslide drying system, Sacramento Shops. 


Purchase Labor-saving Tools and Equipment for Car 
Department. 


Sell 51,200 square feel of western Pacific land and 
facilities located thereon in Sacramento, CA to 
Carson Development Company 


31-77. Replace old worn-out forklift No. 14 with new 3-ton unit 
Sacramento Shops 


94-77 Pay Western Pacific's portion of cost () for the closing 


of six (6) alley crossings in Sacramento, california. 


58-78 


SACRAMENTO, CALIFORNIA (120) 


Sell 3,600 square feet of Western Pacific land at Sacra~ 
mento, California to KCRA-TV. 


Remodel and improve Building No. 566 to accommodate 
Universal Carloading and Distributing Company; Also 
transfer land, building and contents from operating to 
non-operating property - 3rd and "R" Streets, Sacramento, 
Ca. 


Purchage one Model c500-55, 5,500 lb. capacity forklift 
truck and retire two worn out units. 


Sell 6.4 acres of Western Pacific Railroad land at Sacra~ 
mento to the Sacramento Regional Sanitation District. 


73-78 Upgrade Betts Car Wheel Borer #E 7574. 


81-79 


SACRAMENTO, CALIFORNIA (121) 


Construct W.P. Portion (H.B.-C.P.=172"') of 690' Spur 
Track on the GO-15 Supplement I Basis to serve 


U.S. Cold Storage. 


Construct 1,250' of track to connect track #10 from exist- 
ing bumfer to west lead. Also construct 600' of track in- 
cluding three turnouts, and provide 40,000 square feet of 
paving adjacent to exterior wall of shop, access road to 


shop and parking lot east of yard office. 


Sell 13,115 square feet of Western Pacific land to Stephen 
S. Duckels, Barbara A. Duckels, Reza H. Moftakar, and 
Richard V. Dickiara, 


Sell 18,000 square feet of Western Pacific land to Ann C. 
Brown, 


SACRAMENTO, CALIFORNIA (122) 


Sell 27,200 square feet of WP land in Sacramento, California, 
including 232' of track located thereon, to A&A Key and 
Builders Supply and Charles T. Massie. 


Construct new Intermodal Terminal at South Sacramento yard. 


Sell 5.56 acres of surplus wP land in Sacramento, California, 
to Carson Development Company, Inc. 


Purchase and install a radio base station to permit radio 
communication with U.P. engines and cabooses at South 
Sacramento. 


Sell 1,480 square feet of Western Pacific land in Sacramento 
to Elwyn L. Simard (Geo. C. Foss Co.). 


Apply pendant operation to 120-ton overhead crane. 


S. SACRAMENTO. Construct 12' x 30' modular unit addition 
to Yard Office at South Sacramento. 


SACRAMENTO, CALIFORNIA (123) 


Pave roadway and parking areas for Intermodal facilities at 
Sacramento Yard. 


Acquire machinery to rebuild box car interior equipment. 


Retire and replace truck shop roof (Bldg. No. 514). 


Pay first half of Western Pacific's proportion of grade 
seperation over main track in Sacramento. 


SACRAMENTO, CALIF. 
_0-1735-41 Purchase two Evans motor lifts for use in 
raising auto racks in box cars, and install 


electric outlets for motor 


atant Tratnmaster 


a 


Blvd. and 21st Sure Sacramento, Calif. 


0-281-0E Install shelvir 


Station. 


SACR 


eee ——————— 


0-510 Grade and surface 
3" of Road Gravel on SR&D property at 20th St. 
between G and H Sts., Sacramento, (Item 4S = 
1950 Budget) 
Surface, oil, and gravel portion of 2nd St, between tl 
north line of Whitney Alley and WP "R" St, Line, 


Sacramento, 


Stations- Sag 
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~ SAGE NEVADA (1) 
60=52 Install 14 remote-controlled gas-burning switch heaters, one 
each at west & east ends of sidings at Raglan, Wells, Ventosa, 


Sage,Silverzone, Clifside & Pilot. (Item 46 - 1952 Budget) 


Construct 300' setout spurs: one each at Reynard, Cholona, 
Floka, Gaskell,Sage,Clifside, Pilot and Ola, Nevada. (Part 
ef Item 7 —- 1952 Budget) 
29-55 Retire generator station at Sage, and relocate generator 
station from Silverzone to Shafter, Nevada. 
; . 


Rec. 25 
RR 114 


SALDURO, UTAH (1) 
1400' spur to serve Capell Salt Company 
Platform to serve Solvary Process Co. 
Const. spur track to sve Solvary Process Co. 


Extend passenger platform 
Construct Standard Tool House 


oe mgil_on side track * 3 
Covering addl. estimated cost of constructing 


=) 


section facilities 

Retire 148! of track "C" on coal chute, and 906 
feet of track "D", serving salt companies track. 
Transfer 10.5'x16.5' frame coal house from Sal- 
duro to Wendover for use as coal] house for 
Trainmaster's house. 


C-6-42 


168-42 


233-51 


SALDURO, UTAH (2) 


Install 1 double zinc-lined redwood box cistern 


at section quarters and retire old water barrel.‘ 


Retire 221 lin. ft. of coal chute spur and 74 lin. 
ft..of track “D". 

Replacing 7300 lineal feet 65-1b. rail and salt 
spur turnout with 85-1b,. second-hand rail in pass- 
track. 

Retire 12! x 40! freme platform formerly serving 
Solvay Process Company. 

Filling in ground around section building 

level above high water. ¥ 

Extend sidings to 125 car capacity & install #14 turnouts te 
replace existing #10 turnouts at Salduro, Garfield & 


Buena Vista, Utah (Etem 31 - 1951 Budget) 


SALDURO, UTAH (3) 


238-51 Construct & install nine 900# capacity standard ice boxes, one 


each at Salduro, Arinosa, Barro, Knolls, Clive, Low, Timpie, 
Lago & Garfield. Construct & install two 21007 capacity 
standard ice boxes, one each at Delle & Burmester, Utah. 
All to serve section gangs. Part of Item 116-1951 Budget) 
Retire existing double wooden box cisterns ani old style 
hand pumps and replace with concrete cisterns and new=style 
hand pumps at Salduro, Arinosa, Barro, Knobls, Clive, Low, 
Timpie, Lago and Garfield, Utah. (Part Item 72-1952 Budget ) 
Retire 220! of tratk & replace 142.3! of 65# rail & 60' of 
75# vail with SH 85# material - all in salt spur, Salduro, 
Utah,:. Construct 300' setout spur at Knolls,Utah. 


a = ee 
(Part of Item 7 - 1952 Budget) 


SALDURO, UTAH (4) 
(100-54 Make improvements to various section buildings at Salduro, _ 
Arinosa, Knolls,Clive, Low, Delle and Timpie, Utah, (Item37_ 
sgn 1954 Budget) 


203- 59 Retire Bui ldings No.s1818 a and 1829 - relocated to Rai 11 Welding 
—-Piant-eat Winnemucca, Nevada, and restated under AFE 202-59. — 


204-59 Transfer from Account 731, R&E Property to Acct, 737, Miscell. 
Physical Property, facilities no longer used for carrier 
—purposes at Salduro, Knolls, and Timpie, Utah. ize 


Stations- Sal 
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SALTUS, UTAH (x) 
9-52 Extend various sidings between Wendover and Salt Lake City to 
125 car capacity in connection with TCS Signal Program, extend 
sidings at Arinosa, Barro,Knolis, Clive, Low, Delle, Burmester, 


Gerfisld and Saltus, retire sidings at Spray and Fox, (Item 11 


1952 Budget) 


SaTmM 


ent aew 


Spur track to serve Re 


Sewer extn and concrete sidewalks 


Street Imp 


W 4 ni abe Spy: 


and 7th -——; ; 


507>Paying Salt Lake City Sewer Asses 
Sv JTwo spurs to serve property owned 


67-2goBrighton Drainage Dist. Assessments for 1917,19 


LAKE CITY, UTAH 


spur track 
Co. Block 64- 


WP propor.of Pieiine + up be P= joint D&RGW 
& W.P, ticket office 


porpor.of fitting up & furnishing joint D&RGW 
-P. ticket office. : 


SALT LAKE CITY, UTAH (3) 


36-29 Installing standard telephone booth with telephone 
connection west of old yard office at Pollard 
Court, Salt Lake City, Utah. (1929 B.I. #30) 


G-20-29 Retiring four room brick house and frame 


kitchen, Lot (8), Block 51, 20 South 7th 


, West 5t., Salt Lake ‘ity ,Utah. 
St —- = : 


266-29 tructing 45! extension to Redmond Spur 


t : ‘al Te ‘ S+e 2 
larehouse Co. and Capitalize 


track, in Block 64=-A 


SALT LAKE UTAH 
Replace worn 85# rail wit! vy 857 39! rail 
install additimal tie 
west @ Ellerbeck to P Court Switch, 


890.25 to 927,25. 


Purchase a portion of Lot 6, Blk. 5l, 


and a portion of Lot 4, Blk. 51, Plat 


C-19=50 


133=31 


SALT LAKE CITY, UTAH,” (5) 
Construct 140° spur track lead (switch poirt to 
clearance point) to serve the Inter-Mountain 
Marble Company, at W 


st First South Street and 
Twelfth West Street, Salt Lake City, Utah. 


C=22=55 


C=50=54 


Retire 30'x43! one-story brick dwelling (24 
south 7th West Street) on Lot 8, Block 51-C, 
Salt Lake City, Utah, 

Retire two-unit (W.P. and U.L. & T.Co.) crossing 
and replace with 25.5 track feet of 857 rail, 

at First South and Sixth West Streets, Salt 


Lake City, Utah. 


C-56"34 


C=21-35 


C= 32=36 


168-36 


manganese crossing and 62 trk.ft.of 85# rail with 


SALT LAKE CITY, UTAH 6) 
Retire two one-story brick houses on W,P. 
property near South Second West and Maple 

Sts., Lake Breeze Addition, Salt Lake City, Utah 


Sale of old house at 645 West South Temple St. 
Move coal house from Garfield to Salt 


Soe ee 


Lake end 


oe hea c >i z 
convert to a gasoline storage shed and prov de 
: 
pump and Sei oeoan tank,for section use near 
punit 
Fifth West and South Temple Sts. 


Replace 85# built-up crossing frog with solid 


1007 rail at D&RGW and OSLRR interhhange crossing 


of WP main track at 6th West St. & South Temple 


p=U 


Lt 


m. 
rf 
S 


Ytranl 
ho, LDavs 


aa- 
wwe tsl 


cro 


tool house. 


Install automatic crossing protection 


MP. 926.5. 


2 amaw+ ee a annna 
also removing Oia adode 


oT. 4% 
ov 


132-59 
crossing, 


69-40 Install one Model 15 telegraph page printer. 
C-38-40 Retire furniture and fixtures in joint WP-D&RGW 


city ticket office at 24*South Main Street. 
159-40 Fit up new City Ticket Office, 48 South Main St 
© <64-39| Coie fraser Tene. CTO 147 5S. Pidaien ke: 


27-42 Install carrier telegre 


instruments 


; 


82-42 


0-294 


168-43 Installing one carrier talking ecireuit instrument 


SALT LAKE. CITY, UTAH (9) 
Construct 10'x16' frame. motorcar house serving 
Telegraph lineman. 


Replace 100# singleunit manganese steel crossing 
frog, WP-UP at MP 926.3 near Lincoln Ave. & 1st 


So.Street. 


in Telegraph Office at Salt Lake City,Utah. 
Soundproofing, painting and partition, Rm. 12, Sal 
Lake City Union Depot for use of Tr .Dispatchers. 
Paying WP's proportion of cost for constructing 
trackage to serve Utah Ordnance Depot from near 
17th So.St. to near 13th Ave. South and Redwood 
Road, Salt Lake City. 


an TT. } 
4 3 Vu 


Install 2 1,000 cycle generators to WP carrier 
telephone & telegraph channel, one each at 
Wendover & Salt Lake City (Not included 1947 


rey : 


Budget) 
Purchase 2 1947 Ford 1/2 Ton Pickup Trucks for 


use of Signal Maintainers between Portola & 
Salt Lake City, Utah. (Item 61 - 1947 Budget) 


59-46 


C -31-46 


151-46 


SALT LAKE. CITY, UTAH (10) 
Installing CarrierTalking Circuit Instruements 
and installing Duplex Carrier Telegraph Circuit 
Instruements at Terminal. 
Retire WP portion of Lot 11 in Blk. 1, with 200' 
frontage on 17th South St. Salt Lake City,Utah. 
Constructing 1,028' spur track to serve R.W. 
Frank & Co. at First South &. & Woodbine Street, 
Salt Lake City,Utah, (Not included in 1946 Budget) 


° 


Install sodium vapor lamps comple with pole & wir- 


ing at WP crossings, 8th West St. nearSo. Temple 


St. and at Redwood Rd. near 100 So.St. 
(Not included 1947 Budget) 


SALT LAKE CITYM UTAH (11) 


Construct 1 10'x24' frame combination motor car 
house & shop for use of Signal Maintainer, near 
WP Trks. & 5th West St., S 

(Part Item 28 = 1947 Budge 

Construct 16'x26'8"x10' high 

Wendover & Salt Lake City (Paz 

34-1947 Budg 

Install 


Locos. System. Work done by D&RGW at Salt Lake 


City - not included 1947 Budget) 

C-59-47 Retire WP portion of Lot 11 in Blk.1, with 259! 
frontage on 17th So.St., Salt Lake (Not included 
1947 Budget - retirement without replacement) 


(12) 


1942 Nash 4-door sedan used by 


Salt Lake City, Utah, Systen. 


.se 1948 Chevrole 


Por use of General 


Fleetmaster 4-door sedan 
ict. Salt Lake City 


System 
ineluded 1948Budget) 


"66" 4~door sedan 


4 Pike . 
formerly SAlt Lake City, Sys. 
5 7 , ie as 
(Not incluec 4° udget) 


Install add! 1, Culesk 


‘7 


one circuit between Wend- 
over & Salt Lake City,Utah.(Item 54-1949 Budget) 


SALT LAKE CITY, UTAH €13) 
173-50 Construct 75% southerly extension to R.W.Frank 
Co. (Rio Grande “br, Co.) Spur at Woodbine & 2nd 
So.St., Salt Lake City,Utah. 


Purchase office equipment in General Agent's 
Office at Salt Lake City, Utah. 
Replace 0.164 trk.miles of 85# 


Folsom Ave. 


#10 turnouts 


Spurs and Buena Vista 
2 


Utah.(Part of Item 


SALT LAKE CITY, UTAH (13) 


Insta,1 20 steel single-tier lockers in locker room of 


the Union Station at Salt Lake City, Utah, to serve the 
passenger trainmen, 

a vortion of WP Industrial Property located near 
South St, West and Fourth West St., so 
Plow Co. 


~ 


eee property 


1-52 Install C.T.C. Signals between MP $06.3 and MP 927.3 
(Wendover to Salt Lake City 


C-54—51 


SALT LAKE CITY, UTAH (14) 


Retire 1,509.6 ICC Track #2 end 229.4' crossover ICC Trk. 
#4, located in blocks 49-C and $1=A between Fourth West 


& First South Sts. on east end and Sixth West & South 


Temple Sts. on west end, Salt Lake City, Utah 


Install VHF Train Radio at two fixed stations, 
Part of Item 52 — 1952 Budget) 


Wendover & 


Salt Lake City,Utah ( 


Install add'l, telephone ¢ 
Burmester and Salt Lake Ci 


Extend various sidings between Wendover & Salt Lake City to 
125 car capacity in connection with TCS Signal Program; ex=- 
tend sidings at Arinosa, Barro, Knolls, Clive, Low, Delle, 
Burmester;Garfield and Saltus, retire sidings at Spray & 


Fox, (Item 11 - 1952 Budget) 


arrier apparatus at Wendover, 
ty, Utah (Part Item 54-1952 Budget 


SALT LAKE CITY UTAH (15) 
Construct local telephone circuit from existing Morse 
Telegraph Wire to permit connection by telephone of Section 
Foreman's residences and telegraph offices with Wendover 
and Salt Lake City,Utah (Item 53 - 1952 Budget) 
Purchase 10 Silentel accoustically=upholste red steel 
cabinets to deaddn noise of teletype machines in General 


Agents! offices at San Jose,Porthand,Seattle, Salt Lake, 


Qmaha, Detroit, Cincinnnati, Pittsbur New York & Was 
3? > ? > 


. tip Samm pA tp TO tT tas yntie mre. ay 4 a 
Retire WP proportion of WP=D&RGW jointly owned 6,19 ac 


1s 
TO 


4- + oP +. 
Depot spur, to be sold to 


SALT LAKE CITY, (16) 
Install is: auitelpeint. protaetens,. 12 at Wendover and 


Salt Lake City. (Part of Item 21 - 1954 Budget) I 


Purchase 11,844 sq. ft. of industrial cpoperky from Myrtle 


E.Beatty at First South St. West and Navajo St., Salt Lake 
City, Utah, he 

Retire 0.04518 acres of land by sale to Mr.Francis Platt. 
Said lot located in Salt Lake City : and jointly owned with 


D&RGW (Lot 33 Jordan Green ‘Sub-division). 


Capitalize WP portion of new 1 856" igeck¥p connect with 
Track 62G and retire 47'' of Track 1, at Sixth West St. 


_and 17th South St., Salt Lake City, Utah. 
Construct 30' ballast deck extension to BR. 2h. 59, Salt 
lake City, Utah. 


' SALT LAKE CIty UTAd (17) 
Sell 14,850 sq. ft.of land to Mr. Lester Robbins on west 
side of Jeremy Street, Salt Lake City, Utah. 
Retire WP portion of jointly-owned signal equipment removed 
under DéRGW AFE 4298 at Grant Interlocking, Salt Iake 
City ,Utah. 


Construct 388! Spur track on GO-15 Basis to serve General 


Cable Co, on Jeremy St. near First South St. West, Salt 
Lake Gity, Uteh. 

Provide additional phone circuit between Elko and Salt Lake 
City - Nevada portion only. (Part 1957 Budget Item 54) 


Provide additional phore circuit between Elko and Salt Lake 
City = Utah portion only. (part of 1957 Budget Item 54) 


SALT LAKE CITY, UTSE 2 ee: 


120-57 


_ 154-57 


155-57 
-109=58 
135=58 
18-59 


53-59 
147 58 


Pay Western Pacific portion to “install Interlocking at ‘Grant 


Tower, Salt Lake City, Utah. 


Sell 79,401.02 sq.ft. of Yanda to John B. tied ker, et al, 
located on South Temple between Ninta West and Tenth West, 


-Salit—take City, Utah——— oe 


Sell 33,607 square feet of Fad to Robert F. waither , Salt 
Lake City. 


“Sell 27,988.5 square feet of land in Salt Lake City, Utah, 


to Overland Moving Company. 

Sell 3,841 square feet of land on Jeremy Street, Salt 
Lake City, to Bullough Asbestos Supply Company. 

Install carrier communication apparatus to be used in the 
operation of the automatic dialing telephone system at 
Wendover and Salt Lake City, Utah 

Install Two cantilever Flashing light signals at Redwood 
Road Crossing No. 4-925.82, Salt Lake City, Utah. 

Sell 6,534 square feet of Western Pacific land to Roelof 
Steenblik and Dina Steenblik in Salt lake City, Utah. 


SALT LAKE CITY, UTAH (19) 


68-59 Install communication equipment for San Francisco - Salt 
Lake UP-WP teletype circuit at Wendover and Salt Lake City, 


122-59 Retire 774.5 feet of joint WP-UP track and make various track 
changes for Fisher Brewing Company at Salt Lake City, Utah. 

187-59 Capitalize Western Pacific's portion of 260! joint spur track 
with D&RGw Railrad Company, on Refund Basis to serve Diehl 


Lumber Products Co. Salt lake City, Utah. 
86-60 Purchase 143 acres of industrial land located at MP 923, 


west of the city limits of Salt Lake City, Utah. 


171-60 Grant easement to County of Salt Lake over certain parcels 
of land jointly owned with D&RGW, at Salt Lake City, Uteh 

192-60 Exchange 0.4991 acres of joint WP-D&RGW property with the Rio 
Grande Land Co. for two parcels containing 0.3999 acres, in 
Salt Lake City, Utah. 

193-60 Pt. I. Sell 37,692 square feet of Western Pacific land at 
Salt Lake City to State Road Commission of Utah. 


I: Grant easement t issi 
B80 acres of Gantern Paci fate Road Commission of Utah over 


min line right of way at Salt Lake City, Utah. 


111-61 


70-62 


129-61 


SALT LAKE CITY, UTAH (20) 


Sell 31,393 square feet of Western Pacific land on First 

South Street on the west side of the Jordan River, Salt Lake 
City, Utah, to the Union Tank Car Company. 

Construct 50! joint (D&RGW-WP 50/50) spur track extension on 
GO-15 Supp. 1 Basis, to Diehl Lumber Products Company's 

track, Salt lake City, Uteh. 

Sell 5 289 square feet of Western Pacific surplus right of way 
in Salt lake City, Utah, to J. B. Furstenberg. 

Sell to Utah Concrete Pipe Company, Western Pacific's one-half 


interest in 25,744 square feet of land in Salt Lake City, Uteh - 
Preperty owned jointly with the Denver and Rio Grande Western 
Railroad Company. (Deed recorded February 28, 1962) 

Construct 200! joint (D&RGW-WP} 50/50) spur track extension 
on GO-15 Supp-1 Basis to Diehl Lumber Products Company's 
track, Salt lake City, Utah 


145-62 


SALT LAKE GITY, UTAH (21) 

Sell to DHRCO Dist+ COs, Western Pacific's one~ 
half interest in a 1.44 acre parcel of land in 

Salt Lal cits, Utah - property owned jointly wit 
the Denver Rio Gr inde Western atiroad G06 

Purchase various labor-saving tools and equipment 
to increase output ana effeciency> 

Sell to Wesco Realty CO-« (Western Steel Supply %co-) 
Western Pacific's one-half interest in 4 2.191 acre 
parcel of land in Salt Lake City, Utah, owned joint 
ly with the Denver and Rio Grande Western RR CO- 
Sell 11,838 sq-ft- of surplus Western Pacific land 
at Salt Lake City, Utah, to Sims Realty Coe, Ince 
Sell to Phil Baker Insulation Company, Western 
Pacific's one-half interest in a 0-55 acre parcel 
of land in Salt Lake City, Utah, property owned 
jointly with the Denver and Rio Grande Western RRCO 


Construct 450' joint (DRGW-WP ; 50/50) spur track on the 
Go-15 Supp. I Basis to Serve Harrington & Co. 


Sell 6,957 sq. ft. of land to Fleetwood Construction Co. 


Pacific 


Salt lake District General retirement ef tracks ne lenger 
required fer transpertatien purpeses; alse accemplish nec- 
essary signal changes in ceonncectien with track retirements 
all in Utah. 


SALT LAKE CITY, UTAH (23) 


28-72 Construct 203' joint (DRGW-WP 50/50) spur track on the 
GO-15 suppl I Basis to serve Eimco Corporation at Salt 
Iake City, Utah. 


52-72 Sell 39,324 square feet of jointly owned Western Pacific and 
DRGE Railroad land in Salt Lake City, Utah to Seth Pettit 
and Lee Muiry..e. 


113-71 Construct 428' joint (DRGW-WP) 50/50) spur on the GO-15 
Suppl. I Basis to serve the Bettilyon Realty Warehouse at 
the 17th South Freeport Center at Salt lake City, Utah. 


ver 


78=80 


SALT LAKE CITY, UTAH (24) 


Part I: Purchase 0.953 of an acre of land from 


Learner Investment Company in Salt Lake City, Utah. 


Part II: Sell 141 acres of Western Pacific land to 


Airport Industrial Park (Paul W. Buehner) in Salt Lake 


city, Utah. 


Sell 2.50 acres of Western Pacific land to Utah Power 

& Light Company at Salt Lale City. 

Construct 227' joint (DRGW-WP: 50/50) spur track on the 
GO-15 Supplement I Basis to serve the Petit & Muir 
Warehouse on Ordnance spur at Salt Lake City, UT 


Sell 5.40 acres of surplus Western Pacific land in 
Salt Lake City to Salt Lake City Corporation. 


81-80 


67-81 


99-81 


68-83 


SALT LAKE CITY,UTAH (25) 


Sell 2.76 acres of surplus WP land in Salt Lake City to 
Phillip L. Gerstner, et al. (Deed recorded April 21,1980) 


PART I - Construct two new No. 14 - 133# T.O.'s and related 
signal work at Orange Street, MP 925.5, Salt Lake City. 

PART II - Construct 640 ft. of track, including one No. 10 
1194 T.O. and relocate signals near 8th West, Salt Lake City. 


Construct 200' joint spur track (D&RGW - WP: 50/50) on the 
GO-15 Supplement I basis to serve A&K Railroad Materials, Inc. 


on Ordnance Spur at Salt Lake City, Utah. 


Quitclaim 3.746 acres of excess operating right-of-way in 
Salt Lake City to the Utah Department of Transportation. 


Construct UPRR Co. — WPRR Co. track connection at Salt Lake 
City and Buena Vista, Utah. 


Stations- San 
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, CALIFORNIA: 
h, 2 “holospur Tracks, a] 1a ol of Mech.Arts 
/ and The Stauffer i 


Ry, 81 Gay) Sewer _on Vermont Street 
_ 112  __ Con.Pier 34,Foot of Brennen Strat 


ballest Yerd Track _ 
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__Shore Reilwey 2 Conall 


Con. méin line Track £8 to. ‘Aleneda_$ 
Con. 9 Team tracks bet Eryan. ee ‘sie 
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SAN. FRANCISCO, CALIFORNIA = 


269 Hoisting Crane : cia 
277 ___ Runway and erecting ¢ crane : 
366 | Install heating plent 6th & . Braman Streets , 


<a: Spur tracks for. P.E.Knowles Coneclhleat 5 
| _- 369 ~—s Construct sidewalk Brannan Street — 
385 Sewer in Texas Street be 
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Mississippi Street 
roperty 
genl.baggage agi. 
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AFE SAN F ++ ENCISCO 

453 _ Work on property, Pier No. 34 

455 | Spur track for Schlessinger and Bender __ : 
471 Stock Yards < Zi So ae 
487 Construct 2 tracks connecting belt line : 
494 Seawa ot No. 7,Constr.tracks,pave driveway 
004 Filling in at ends of a Vieduct 


ncing pletform slidi gates, etc. 


55 


ps T + + . 
564  Instell Portable Air Pump & Blec.Motor,8th and 


Pe 2 | Brennen oS... 
579 Spur for Dunhen, Cerrigan & Heyden, Vermont end 


ameda Streets 


592 80! extension of track to serve Cal.School 


Mech. Arts 


AFE SAN-FRAN CISCO 
598 Const.spur along 15th St. to serve Abe 
638 Con. 458' spur treck to serve Uteh Fuel Co. ee 
644 Alameda & Vermont Sts. con. spur track 420! 
long to serve W.P. Fuel Co. 


673 Maryland & 23rd Sts. constn. 1780' spur track 
|__to serve Californie Suger Refinery Cu Z 

684 Complete tracks, etc. Seawall Lot No. 7s =e 

689 Pave Co's propn. of Crossing of 1dth and Sen 


Bruno Avenues a 
699 Constn. 6' sidew front of 250' of Yo. ‘ 
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pe cee. -\. = bgt. Bo. 7 
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863 Extend spur now serving Dunhem,Carrigen & Heyden 
a distance of 150 ft. to serve business of 
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Pacific Gas & Electric Compeny. 
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876 Fencing W.P. and ¥* ‘+ & ¥- Property, 


70n Nia ects a4 ennury tran 4 Carre c are 
‘ 4 =) ee tov . 1 py x“ 4 ’ 
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886 Improvements on seawall lot no. 22. 

893 Renew southerly corner piling at Pier 34 
928 repair 11500 sq.feet flooring Pier 34. 
981 Repeir wharf at 2oth street 


Gs 
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89 


SAN FRANCISCO 


- pune 
Furnish aid drive 42 fender & 2 mooring piles 
Pier No. 34. 


Remove debris for filling in co. property 
invicinity of 25th st., 

Peve i.P. portion of crossings,chenge and install 

girder reil;rearrenge interlocking apperatus,etc.° 
Renew 2 141; Girder Reil,with Mengenese crossings” 

etc. - 25% ¥ Nin licks ¢ 
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Install double track Mengenese crossing frog 
at crossing of new Municipal St.car line to ser 
ve Ames,Harris & Nevill Co. : 


Gonstruct freight depot Seawall Lot #2e 
Improvement of Velaro St.bet.17th & Mariposa St 


Remove debris for filling in company property 
in vicinity of 25th Street 


Extension of trecks 4 and 5,on Seawall Lot 2a 


from the property line along the embarcedero 
to Brannan St 


, : ; to industry trecl 
serving wvarenouse ynhen, varrigen p 3 
Construct asphalt sidewalks 25th St.« Islais Crk. 
Gonstruct sewers at Vermont and ldth Sts., 
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Dy aN ee 
~Team Tracks on Brannan 
ari + ney wy 

lief qd to Comp, 
i gi 


Improvements on 15th St.ebet. Kansas St.& S 


Instal.control Valve »Fres Sheds,8th & Brannan 


Replacing 


No.e10 be tween 


ile end 


freight sheds 1 Brannan Streets. 
Gonstructing timber platform for tractor un- 


loading, etc. 
2271 extension to Gantry crane track, 9th and . 
Brannan Streets. . 


Construction Of industry spur to serve Hammond 
Lumber Company. Crmnrhed— 
pavement between reils and 


E 
Placing 26" asphaltic 
9 


No.10O 


An 
shed 


between Tracks No 


putting 


13 


constructing new 


2 


-9=26—_—_-Constructing 269 !_oxtension—_toCaliformmia school 
: A 5 tan ee te Sane 1 3 a 2D rf, ey Ad 
ef—Nechenicel Aprts_Spur_Trace s- Block $6. 


107-20 Remodeling, repairing and painting St.George Win- 


ery Building, south side of Brannan Street west 


> 


of 8th Street. 
C-10-Jo Taking up and retiring connecting track, Western 
Pacific Railroad end Southern Pacific Railroad, 


16th and Rhode Islend Streets. 


115-20 Construction of vault, Freight Office, 8th and 


Brennen Streets. 


Er, | \N FRA ALIFORNIA 14 
116-20 treet between Kansas and 


Vermont 
129-50 Rearrangement of tracks in Sea Wall Lot No.22, 
connecting with State Belt Line Railroad. 

Fe2l Replacing 75# and 85; tee rail with 141# girder 
rail, lowering tracks to new street grade and 
paving track area on 15th Street between Kensas 
Street end San Bruno Avenue. (Aud.No.7 ) 

C-1-21 Removing and retiring old platform 44x60' with 


to inclines 20x44' on Chestnut Street. 
c-34-J0 Retiring frame building at 1155-57 Pennsylvania 
Avenue sold to G. Graham. 7 


SAN FRANCISCO, CALIFORNIA i 
Retiring portion of Potrero Nuevo Block No.1355 
Alameda and Division 


Carrigan and Hayden Co. 


between Vermont, Kansas, 
Streets sold to Dunham, 
improvements at 


Paying assessment for street 
Streets and sewers 


crossing of Army and DeHaro 
in Sierra Street. 

Paying assessment for street 
W.P. property on Vermont Street between 25th and 


work in front of 


Army Streets. 


Ne avy 
fiw avy 


Replacing cid 
as eaace a// ad : ao 
cast-iron sewer;,rencw é10 et bowl and repaiP 


spot, Montgomery and 
Aud.No.27) Seawel/ Lot 4 


Constructing 692' connecting track with Ocean 


Shore Railroad and installation of signals 


interlockers at 26th and Illinois Streets 


1124 Mississip 


= : n a 
SOiG tO GY. UPana;m 


Applying 85# tie plates on the Western Division 
where not previously used. 
Replacing 4-unit double track crossing with solid 


’ 


, 


Sond 1eseé crossing, 17 and DeHaro Streets 
60000 gallon redwood water 


opding f fer ani nore tobe 


tae Wha we 


Lreet 


Widen strip of asphalt pavement 2' on each side, 


covering up present basalt block pavement, in 
team yards, along 9th Street between Bryant and 


ya 
d a 
> 


Brannan Streets. 
Reconstructing and building additions to Maris 
Warehouse, 951-957 Brannan Street, to acconmo- 

N.¥.Lubricating Oil Co. between 8th and 
9th Streets, space between warehouse and St. 
George Winery Building to be roofed over and 
enclosed, floor to be conereted, etc. 


108=21 


S2=22 


Jalen 


tANCTSCO 


connected 


_ o c ‘oO 
secpage 


> mea 
mai Lroac 


TAs a mri Ke P . 
Tennessee and Minnesot 


innes ce 


and Precita Avenues. 


pavement, curbing, etc. 
Stnut Street ape z 
‘Se HL Mo. 7 


19 


Paying assessment for improvements on 22nd Street 


between Mississip Texas Streets, and Texas 
Street between 22 


Sierra Street. 


&. 


coal bunke 


a) Uli 


Company and C. P 


Serve Chas, 


ae 


building on 


spur track to serve 

Company, 8th and Branna: 
Installing floor drains in basement, changing roof 
leader pipes and toilet, and installing new sewer 
to conform to City requirements, St. George Win- 


ery Building, Brannan Street between 8th and 9th. 
Constructing telephone train dispatching circuit. 


Ballasting with 15" raise and paving at Jerrold 

Avenue crossing near Napoleon Street. 

Purchasing property in vicinity of Islais Creek. 

Moving Pp trac) eplacing 564 rail with 
247' to!serve 


and Bryant Sts 


SAN FRANCISCO, CALIFORNIA 
Purchasing portion of Ocean Shore Railroad. 
Purchasing from Galifornia Packing Gorporation 


spur track at North seach, (Jefferson and 

frame, 
8 » on concrete pedestals- 

Retiring 120' of 390' spur track, relocating 270' 
of same to serve California Fuel Company; also 

taking up 295' of temporary spurs , 
Paving portion of Holladay Avenue between Potrer 
and Army Streets, fronting on Western Pacific 
property. 

Retiring 2920.2' of track taken up in April 1922 
in vicinity of Army Street 


‘ 


ye) 
ww 


SAN FRANCISCO, CALIFORNIA 


Gonstructing one story reinforced concrete ware= 
house, floor area 44176 square feet, in Block 


131, bounded by 15th, 16th, Vermont end Kansas. 
2 v - 


Retiring property sold to F. W. 
Glark, 511 Connecticut Street. 

Constructing 650' spur track to serve Standard 
Senitary Manufacturing Company and others, at 9th 
and Brennan Streets. : 

207-23 Constructing 700' spur to serve the Reinhart Lum- 
ber and Planing Mill Company. : 
6-20-23 fetiring parcel of ian 
end @ part of Nuevo Potrero Block 
Missouri Street. 


SAN FRANCISCO, CALIFORNIA 
Constructing 3" asphalt top coating on pasalt 
blocks pavement in W.P. team track yard, 9th 


pire’ between Bryant end Brannan Streets. 


he (4 See ae 
he City end County 
J 


100-24 oe ee 562' spur to serve J. A. Roeblings 
of Calif. in Block 172, 17th and DeHaro 


» Freneci sec lio me seas } t 
ean Francisco, ALSO snortvening present iePeo 


204-31.9 to south line of Waterloo St. 
Paving the westerly heaif of DeHaro 


the southerly line of 16th St. 


BeOS EET line of eo Ste 


Fi tting 


Cvilt 


De eon ie 
Ped i GU 


uv 


Constructing 50! extension of Sanitary Mfg. Co. 
spur to serve Walter C. Johnson on 9th St. betweex 
Bryant and Brannan Streets. 


, 


107-25 


116-25 


SAN FRANCISCO CALIFORNIA (25) 
Steam and waterlines to serve Western Pacific 
Tug Bogue at 25th St. 


at Pennsylvania and twenty=t 


Laying end installing one inch flooring with pape 
lining on second floor of the W.P.RR-Co's. bldg. 
known as the St. George Winery at 925 Brannan St. 


Purche sing and installing Mack reversible ss 
point protectors. 


Installing 820' spur track to serve Edw. L. Soule 
near Army and Texas Sts. ’ 


SAN FRANCISCO CALIFORNIA (26) 
Installing 14 Ventilator openings in tile walls 
covering same with 3/4" wire mesh and one iron 
bar in each opening, together withfireproof doors 
for same at Kane Warehouse, 15th and Fremont Sts. 


Team Track Facilities at Jerrold Ave. near sbarne- 
veld Avenue, : 


Retiring property sold to A. Scott and Mary A- 


} sting anm +he x 2eaeal ty Pp ere) 
Purchasing land from the 5 salty & vele- 


opment Company in Potrero=Nevo Block 247 


= sates 
Connecticut Street near 20th 
n Sidewalk along 
and 9th St. 
rreding driveway 
Strects » 
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+ 
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SAN FRANCISCO CALIFORNIA (28) 
Purchasing 1 Comptometer’8 Column #221882 for 
office of Superintendent of Transportation 
Applying 757 tie plates on curves and switch leads 
San “rancisco Yard. 
Providing tracks to serve industrial section in 
vicinity of 9th, Brannan and Harrison Sts. 
Constructing 247! spur to serve W.% 

St near Waterloo St., 


veg 


Renewing toilets and rearranging partitions, 8th 
and Prannen Sts. ; 


San "rancisco, California. (29) 
Construct interchange track with S.P. and S.F.RRs. 
Extension to Transfer platform, 8th and Brannan 
Fire protection water line, 25th St. Wharf, 
Sandhouse dryer and lift near 25t} 


Marchant calculating and burroughs 


Insulating steam Eee as Office Bidg, 


Ad 44. LU 


SAN FRANCISCO, CALIFORNIA (30) | 


Construct washing and lighting facilities in W.P, 
(Kane Warehouse), ; 
Patent bumper end 

Spur to serve Bass-Huete 

Construct automobile unloading 

Construct spur and 6,000 sq.ft a 

Warehouse, etc. 9th and Brannan Sts. 

Assessment for improving 19th St. 


k 


ai stays 2 oO 


,525, 


luevo Block,255 


Purchase land Potrero N 


103-27 


Brannar 


Re 
ao 


Construct coal unloading facilities at Chestnut St 


Yard. Shift track, renew ties,install ballast etc. 
Install 85# 2nd hand tie usies on sw.leads,SF Yd: 


Install 2 toilets & wash basin W,P.Warehouse. 
Assessment for street FRE a at Mariposa & 
Wisconsin Sts. & 19th & Wisconsin Sts. 

Standard R.R. crossing signs in yard 

285' spur to serve Tiedemann &« Harris (between 


Brannan & Bryant Sts. 


SAN FRANCISCO, CALIFQ NIA (33) 
onal of fice furniture in offices WP RR Co. 


O' additional storage track,shift 340', and 100 

t. of new connections to existing track to be 
constructed, 25th St. Slip. 

Replace timber foundation under Gantry Crane with 


2 


concrete, 


Extend Short Spring Line 70' at 25th St.Frt.Slip. 
Toilet at automobile terminal,9th & Brannan Sts. ° 


Racor Non-Derailers on Car-Ferry apron & replace 
30' of rail on 3 tracks at 25th S$ .Frt. Slip. 
Construct 300' spur serve Western Stopper Co. 
Purchase portion of Mission Block #43 at NW cor. 
9th & Brannan Sts. from Standard Sanitary Mfg.Co." 


155-28 


SAN FRANCISCO, CALTFORNIA (34) 
Add 2nd story to present one-story concrete WP 
(Kane) warehouse in Block 131,bounded by 15th,16%tb, 
Vermont & Kansas Sts. , 
Retire Tr. #20,shift Tr.18,19,21 & 22;retire frame 
platform & construct new platform;enclose 30'x80! 
open portion of frt. shed & place 3" asphaltic 
floor in same;construct 268 con ,retain.wail near 
7th & Brannan Sts. 
WP propor.of assessments for paving Evans Ave.bet. 
3rd & Marin Sts.,also intersection of Napoleon & 
Evans Ave. 


10'x120! planked driveway in Wisconsin St. serve 
Alaska Coal Co. : 


Retire land sold Edw. L. Soule Co. 


60'x90' corr. iron warehouse & 170' spur serve same 


Block 165, 17th & Rhode Island St. 


WP propor.of assessment for improving 19th St. 

pet. Arkansas & Wisconsin Sts. 

Replace rail Carolina St.,& Rhode Is. St. & pave 

portion of Carolina & Mariposa Sts. 

Additional furniture in Gen. Offices. 

Purchase plueprinting machine for General office. 

Install 3 hose bibs,floor drains etc. in 2nd floor 

WP (Kane) warehouse in Block 131. : 

Install toilet room & fixtures in north end of 
outbound frt.shed occupied by H.H. Cinnamond 


th & Brannan Sts. 


AN FRANCISCO, CALIF@NIA (36) 


Raise 6 WP tracks crossing 8th St. & renew in 
kind 1414 girder rail in 3 of the tracks. 


Retire lot in Potrero Nuevo Block 247(known as 
507 Connecticut Bhs 28019 to John Mahoney. 


Constructing 6-ftx O=-ft fra 


two highway 
side of Sierra § 


Ss 
we] 


Pa ie | 
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SAN FRANCISCO, CALIFORNIA 
Constructing 825-ft. storage tra 
bound Freight Shed at 8th & B 


nD > - od iL y 
Budget Item 72) 


ii 


ssments 
Blks. 264 and 265, for street work 


t } a . o Shores 2 
- R.R.Co, proportion of asseé 


done on Sierra St. between Texas and Missouri Sts. 
and the intersection of Sierra and Missouri Sts. 


Instelling 11 Mooring Dolphins for W.P. Barge 


Tie up at 25th St. Freight Slip. 1929 B.1.;| 72 
Installing additional lights at 25th St. Yard 
San Francisco. 1929 B.I. #71. 


Installing 7,465 S.H, 85-1b. tie plates and 255 
tie rods in switch leads and curves,S.F. 1929 


B.I. 31 and 32. 


CALIFORNIA 
office furniture 


Western Pacific 


Car 


track to serve McCor 
+ 


pur 


Pennsylvania 


266, Missouri and Sierra 
Francisco, sold to Fay Improvement 
Construct a partition in ‘/P Outbouné 


lal me 


Yhed at 7th ard Bramm St., veanfr 


Lal 


1@e3 
4UL 


Reil with 1417 Girder 


4 


les area in Marin 


St 
'@ 


Cali€¢. 


. tracks along 


Interchange ae ES aaaeee 10-ca 


. yard; extend track No 
120£t.—efF —track 
iy: 34 ate turnout. (1929 Fat Item 
Inst n ce furniture in General 
Se is WPF = _at San Francisco. 


Period Jan. lst to “June. 50 5 1929. 


SAN FPRANGIoGO, CALIF, 
Retiring land sold to Edw. L.eSoule Co, San 
Francisco,Calif. — 


Retiring lot of Potrero Nuevo, Block 247, 


(also known as 519 and 519-4 Connecticut St. 
in the City and County of San Francisco, Calif. 
sold to J.Toohey and A.Toohey 


Arkansas St. between 


St. between Arkansas 


Connecticut s 
City of San F 


: 317 
Fis tails 
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at san 


a 
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tletisel 


WOT Ann 
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yNneagT ro r) " Rrannar 
corner « 1 dad brannar 
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board 


three 


ad ya ving 
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SAN FRAN 
el bunks 


asphalt w surface on cobble 


wall along team track #11 


track #14, 


if 


= ao ees 
iy ee Pe Q 
DLOCK L165 


nftforeecr 
int orcea 


208-3 


212-350 


Install additional office 
office of The W.P.1,R.CO. 
during period Jan, 1 to June 30,1950. 
electric outlets, 2 plugs and 1 switch 
with separate conduit from Panel Board located 


in the northwest corner of old building to new 


eS SUE - veh ; 
addition of the W.P, (Kane) Warehoust at 15th 
and Vermont Sts. San Francisco,Calif. 


jdce 
a4 SAP 4 


Wasa’ a. Pe, 
Construci 


WwuMeay 


(47) 


the City and County of 


Creek,. 
Pay W.P. propn. of installment No. 1 of the 
assessment levied on lands belonging to The W.P. 
R.k,Co. situate in the city and county of 5.F, 
and lying within the boundaries of and known 
as Islais Creek Reclamation District. 
Pay W.PeReR. propn, of Assessment for improving 
Pa, Ave. 433! northerly from 23rd St. ad a point 
36" southerly from 25th St. including street inter- 
section of 23rd St. 25th St. and Pa. Ave. with 


sewer pipe and brick manholes, under Resolution 
of Intention #110519, Second Series, S.F. 


Ea SAN FRANCISCO, CALIF. (48) 
Purchasing and installing additional furniture in 
General Office of W.P.ReR.Co. at San Francisco, 
during period July 1, 1950 to December 31, 1950, 


Install four Mooring Hooks at 25th St. Freight 
Slip, San Francisco, Calif. 
Retire electric blue printing ! 


R 
Dide.s £ 

0.82 8n- Francisco, 
Pay WP. propns 


District. 


(49) 


storm inlets 


westerly 80' of slatted siding of WP. 
Frt.Shed with corrugated iron siding, 


5 
extend corrugated iron canopy, window, 2 steel 


rolling doors, 2 - 8'x8! frame sliding doors, 
1-3!x7! door, and rearrange partition, at 
th and Brannan Streets, san Francisco,Calif. 


(50). 
nstalling addi- 


AN FRANCIS CO, CALIF. 
the cost of 


portion of 


tional interlocking equ 
interlocking tower at 91 
San Francisco, Calif. 


Purchase and install add 


General Office of The W,f 


during period January l, 


and rearrange SP-WP 


a+ ao 
Strects, 


furniture in 


: 


O, San en 


SAN FRANCISCO, CALIFORNIA (51) 
Pay cost of installing sewer in Arkansas St, 
between 23rd and 25th St. 


Sinatall additional furniture 

4 te 

oft “he 
uly 


“P propn, of installment 


levied on lands belonging to WP RR 


in city and county of San 
$thin boundaries of and 


Creek Reclamation District. 


property in 


exchange with City 


y in Blks, 363, 


Retire property sold to C,H. .B. Martin and J, 
Martin, being a lot in Potrero Nuevo Block 


247, (also known as 517 Connecticut Street) 
near Twentieth Street, in the City and County 
of San Francisco, 


Purchase & install additional furniture in 


al office of W.P.R,R.Go., San Francisco 
during period January 1 to June 30, 1938, 


SAN FRANCISCO, CALIFORNIA 
Replacing 143.3! of 657 rail and one 65# 
with 1414 material, and retire 51.4 feet 
track serving the California Packing Corporation 


, 


at Jefferson and Leavenworth Streets, San Francise 


Retire property in Potrero Nuevo Block 4068, 


Lot 15, San Francisco, California, sold to 


L ob “a, ~ 


City and County of San Francisco, Calif. 
W.P, propn. of Installment #5 of the assessment 


levied on lands belonging to The W.P,R 


situate in the City & County of San 


State of Calif. and lying within th 


CL bhae 


of and known as Islais Creek Reclam 


AnD Pos o 
seneral office o 


4 1029 

‘ + Diy +Uvo®e 

Renewing rail & rearranging trackage for 
Dairy Delivery Company, retire portions of 
Track 1, Track 9, Acme Gravel track & Western 


Stopper Spur, east side of Potrero Avée., 


between Army and 25th Streets, San Francisco. 


SAN FRANCISCO, CALIFORNIA (55) 


Transferring the value of portions of Western 
Pacific property in the City of San Francisco, 


_from carrier to non- ~carrier property. 


14-33 W.P. propn. of Installment 6 of assessment levied 


on lands belonging to V.P. R.R.Co. situate in 
City and County of San Francisco, 


& lying within boundaries of and know 
mation District. 


a two-span 

ian bridge across 
Tracks at Army and Connecticut 
San Francisco, Calif, 


Construct 


maranam 


Construct tw 10!x12! additional offices with 
electric lights in W,.P. Chestnut Street Whse. 


on Seawall Lot No. 317 (old No. 
20!x30! frame building 
Irs for yardmast terts off ice, 
carbody and outhouse, at 25th and 


Qs 4. a a Tt = 2 {t~«" 
HtS,., 5an Prrancisco, Vad 


Constri uct yu 10'x1 
shed, San 
Forwarding. Oompasie: 


SAN FRANCISCO, CALIFORNIA (5'7)— 


Install 6 standard crossing signs at San Francisco, 
Calif. 


Purchase and install additional furniture and 

fixtures in general office of W.P.R»RCo., San 
Francisco, during the period Jan. 1933 to Dec. 
Sl, 1955. 


: 

Apply 1-1/2" asphaltic concrete wesring surface 
on the lower floor of WP. whse. located in 
Block 131, 15th, 16th, Vermont and Kansas Stree 


San Francisco, Calif. 


SAN FRANCISCO, CALIFORNIA 


ee ed 


struct 3x4!16" toilet room with 


graph, complete wi 


-B=-2200 Addressograph, 


= 


for Traffic Dept., San 


SAN FRANCISCO, CALIR. __ meet 3) 
Transfer value of portions of Western Pacific 


property from carrier to non=<carrier property, 


San Francisco, lif. 
Retinforce tank supports and install additional 


brick walls under horizontal tanks on roof of 


WeP. warehouse at 9th and Brannan Sts., San Fran. 


Retiring equipment in ticket office, 
Room and Baggage Room, at Ferry Syilding, 
86-34 Install sprinkler system and offices, with vault, 
heating system end electric lights, WP. Whse. 


Block #131, 15th ani Vermont Sts., San Francisco.- 


. wee ___ SAN FRANCISCO, CALIF. (62) 
40@35 Capitalize cost of acquiring the following 
structures, etc: 
Shed "A" - 1 28'!x65! frame & corrugated iron shed, 
Shed "B" - 
Shed "c" - 


20!x79! & corrugated iron shed, 
40'x45! frame & corrugated iron shed; 
1 10'x28! ie office; 


12266 sq. ft. asphaltic pavement; 


3 
1 
including toilet room; 
1 
7 


132 L.Ft, concrete retaining wall; 
190 LoFt. toard fence, 
located on W.P, property in Block 132, Alameda 
end Kansas Streets, San Francisco, Calif, 


SAN FRANCISCO, CALIF, 
Retire office furniture and fixture 
Ticket Office, 654 Market St, and 
value of furniture in new City Ticke 
Sen Francisco,Calif, 
cost of acquiring the following 
etc: Shed "A" 8%x35! frame; 
me with corrugated 


8.9% frame v 


> 
roof, 8 ’ 
coal trestle, 


7000 square feet, located on 


R ms ; 
Block 165, at 17th -& Denaro San Francisco. 


SAN FRANCISCO, CALIF. (63) 
61-35 Install three Sodium Vapor Flood Lights a 
and 25th Street Crossing, San Francisco,Cal 
C-51-35 Replace 5 W.P, - Market St. Ry. Crossing with 141# 
and 174# girder rail where Gilbert Street, Harriet 
St. Langton St. Overland Freight Transfer and 
National Carbon Spur leads cross street-car tracks 
on Brannan St, between 6th and 9th Sts., San 


Francisco, Calif. 
G<52035 Retire track No, 10, serving Kreig Tannery Co. 
on Barneveld Ave., near Jerrold Ave., San 


Francisco, Calif. 
Ce53=-35 Retire 183 ft. of track serving Rinehart Lbr.Co. 


on Barneveld Ave. near Jerrold Ave., San 


Francisco, Calif. 
eae 


a SAN FRANCISCO, CALIF, (64) 
82-35 Capitalize cost of fuel oil facilities, 25th 


St. Yard, San Francisco, Calif. 


121-35 Pay The W.P.R.R. Company's proportion of Install- 
ment No, 10 of the assessment levied on lands 


belonging to W.P.R.R. Co. situate in the City 
& Court y of San Francisco, State of Calif. and 


lying within the boundaries of and known as 
Islais Creek Reclamation District. 

120-55 Install automatic rining apparatus for fog bell 
at 25th Street Whard, San Francisco, Calif, 


SAN FRANCISCO, CALIF, (65) 
cf 


Replace one double-track single-unit 857 crossing 


pla 
with a single track single unit 
at the intersectionof W.P. Freigh 
with S.P. southerly main tra 


near Division and Vermont Sts., 


Additional furniture for General Off 


es 


cme 


> + levie 
ssme 6b LEVIS 


Trnaktal imon?t if _- ~ 
instaiimen ib Of asse 


belonging to W.P. lying 

clamation District,S.F. 

Cut 32 openings in deck of 25th St.Wharf and in- 
stall cover plates,shelter for hose cart, etc., 


for fire protection purposes. 


TDANCTACH 


ti a 
———— es $$ 


7072 


9 LJv/WY@ 


Vermont & Kansas 


Sts. 
Adjust accounting due to overpayment to SR&B Co. 

to WP by deed dated Mar.8,1906 
WP ppn. of installment No.12 of assessment levied 
on lands owned by WP in City and County of S.F. 


State of Calif. lying within boundaries of and 


for land conveyed 


kmown as Islais Creek Reclamation District. 


166-36 


171-36 


116-37 


126-37 


District, year 1956. 
Purchase and install add'l.furniture and fixtures 
in general office, July 1 to December 31, 19356 


Installment No.135 assessment, Islais Creek 
Reclamation District 


Construct 34x59! frame and corr.iron addithon with 
concrete floor to WP warehouse at Rhode Island, 
between 16th & 17th Streets 


Rafiae 4.660 ft 
ais ,660 ft 


ing spurs, to 


San Brano Ave. & Alam 

O Lin. Ft.borrd fence around W 

and B nan Sts. 
San pebiace Calif., Constructing 567 Foot 
Spur Track to Serve Safeway Stores, Block 208 
at 18th and Wisconsin Streets, San Francisco, 
Galifts 
Constructing 20! x 60! frame and corrugated iron 
extension and a 40! x 60! frame building extension 


to inbound freight shed at 7th and Brannan Streets 
San Francisco, California 


SAN FRANCISCO, CALIFORNIA (69) 


206-357 Constructing timber bulkhead at rear of W.P. 
property in Block 99, corner San Bruno Avenue ®& 
and Alameda Streets, San Francisco, California, 
to serve E. L. Bruce Hardwood Lumber Company 
Purchase and install additional furniture and 
fixtures in general office, San Francisco, 


during the Period January 1st to June 30th, 193% 


Installment No. 14 of the assessment levied on 
Islais Creek Reclamation District. 
Transferring property from Nonoperative to 
Operative Property; retiring portion in Block 


403, bounded by Army, 26th, Illinois and Third 
Streets, San Francisco, sold to Safeway Stores.e 


261-37 


SAN FRANCISCO, CALIFORNIA (70) 
Retire portion of property in Blocks 221, 222, 
255, 256, 258, 291, 292 bounded by Army and 
Marin Streets, Evans Avenue, and Southern 
Pacific Company right of way, San Francisco, 
California. Sold to Federated Metals Corporatio 
Filling and leveling land,during year 1937,be=- 


longing to The W.P. R.R.Co.situated in the City 


and County of San Francisco,Calif.and lying with 
in the voundaries of and known as Islais Creek 


Reclamation District. 


ANCISCO, CALIFORNIA (71) 


Exchange of property between Western Pacific and 
City of San Francisco in Blocks No. 441, 446, 

475, 492 and 501, between Michigan, Massachusetts, 
24th and 25th Sts. 

Raise Army St. Lead Tracks, apply ballast and 
retire trestle between Evans and Jerrold Avenues, 


Purchase and install additional furniture and 
fixtures in General Office during period July lst 
to Dec. 31st, 1937. 


Construct 76 ft. track from headblock to clearance 
point to connect with tracks to be constructed by 
Safeway Stores,Inc. in Block 403 at 26th & Illino 


is Sts. also construct crossover in I11.8t.Tracks 
at 25thsSt. Raise grade on Army St.Lead between I11.&3rd ~ 


147-38 


96-38 


CAN PRANCTSC AAT 1 
SAN PRANCG LOS CO 3 CALIE . 


oe RL Ce ee on + lr Poat oa 3 a + ola oa 
Renewing 1,725 track feet or rail between Eng. 
Gt. ZZ wiaa 2h a 3 i 5) ee oe ip anna 77 he Rance 
Sta. 35 plus 35 and oO pilus 60, and installing 
a poe ee Rtn Thann tall 
inner guard rail through Tunnel "A". 


Paying The Western pacific Railroad Company's 
proportion of installment No. 15 of the assessment 
levied on lands belonging to The WeP. ReRe CO~ 
situate in the City and County of San Francisco, 
state of Calif., and lying within the boundaries 
of and known as Islais Creek Reclamation District. 
Transfer value of portions of Western Pacific 


property from "Carrier" to "Non-Carrier" property. 


SG ETS SR BO NE 


SAN FRANCISCO, CALIF. 
Installing additional sprinkler 
new skylights in W 


to serve 3S 


st ea inry 469-foot spur track to serve 
al Electric Company at 9th & Harrison Sts., 


Paying The Western Pacific Railroad Company's 
proportiom of installment No. 16 of the assess= 
ment levied on lands belonging to The Western 
Company, situate in the City and 
California and lying withs 


known as Islais Creek 


Pacific Railroad 


county of S.F., State of 


in the boundaries of and 


Reclamation District. 


+. a+ 
Lb ypVU 


Connecticu 


at 


LO 


42 
@ 


ar 
al 


renewing 


- Slkp. 


ot 
wu 


SAN FRANCISCO, CALIF. : (75) 
Replacing timber foot blocks with joacnaue in 50 
timber sets and one portal in Tunnel VARa 
Install additional steel rolling door in east end 
of freight shed, 8th & Brannan Sts. 

Purchase and install additional furniture and 


fixtures for the General Office, S.F., during 


the period July 1st to December 31, 1938. 
Installing rest room and toilet stall together 


with toilet facilities and electrical work in 
Warehouse at 375 Rhode Island St., between 
& 17th St. 


SAN FRANCISCO, CALIF’. ('76) 


Paying The W.P.R.R.Co.'s proportion of install- 


ment No. 17 of the assessment levied on lands 
belonging to The W.eP.R.R.Co., siturate in the 
City and County of S.F.,State of California, and 


ra) 


lying within the boundaries of and known as 
Islais Creek Reclamtion District. 

Extend Western States Grocer spur 15.2 ft. 
southerly in order to remove switch points and 
stand from paved street area; replace T&M : 
switch with girder rail and install 854 switch 


points at 9th and Division Streets. 


; ‘FRANCISCO, CALIF. 


Constructing 1185-foot spur track to serve 


American Smelting and Refining Company at 
Evans Avenue and Army Street; renewing 100 
track feet of 70# rail in siding through new 
turnout with 85# second-hand rails 

Relocate 260 ft. of spur track; and construct 


driveway to serve E. L. Bruce Company at 
Vermont and Alameda Sts. 


Purchase and install additiona 


for the General Offi 


Paying Western Pacific propn. of paving Wiscon- 
sin St. between ariposa and 18th St install 
0 track feet of stande in dd 14. end 
50 7 L \ % = . : for Safe 
ese at T6th “and Wi 


AFE 
C-22-59 


145-39 


SAN FRANCISCO, CALIF. (78) 


Retirement of land between 25rd and 26th, and 
Wisconsin and Missouri Streets, sold to Housing 
Authority City and County of San Francisco. 
Install asphalt sidewalks at 16th and Vermont 
Streets and 17th and DeHaro Streets. 

Install fog signal and flashing light on wharf 


at 27th Street. . 
Retiring one Plymouth de luxe sedan used by Chief 


Special Agent and Claim Agent. 
Installment No. 18 Islais Creek Reclamation 
District. 


Construct crossover and retire 14 ft. of spur 
No. 1, 17th and DeHaro Sts. 


CANCELLED 


189-359 


SAN FRANCISCO, CALIF. (79) 


Install carbody and electric lights for use as 


locker room for W.P. marine employes at 25th 
Street Yard. 

Bee het ash Sb.b, A 

Purchase and install additional furniture and 
fixtures for General Office, during the period 


July lst to December 31, 1989. 

Retire frame sheds, pedestrian bridge and 
capitalize frame bunkhouse and carbody quarters 
for switchmen. , 
Construct 30x50! asphalt platform with concrete 
curb wall at south end of freight shed \at First 
and Brannan Streets. 


Exchange of property in Islais Creek District 
with City and County of San Francisco. 


Yr) 


and Jerrold Avenue. 


66-40 W.P. RR Co's proportion of installment No.19 of 


the assessment levied on lands belonging to The 
W.P. RR Co., situate in the City and County of 
San Francisco, State of Calif., and lying within 
the boundaries of and known as Islais Creek 
Reclamation District. 


SAN FRANCISCO, CALIF. (81) 
Installing two Model ” telegraph printers. : 
Purchase and install on. model "E" Ozalid White 
Print Machine for Duplicating Buresu. . 


Capitalize value of furniture moved from 
Milwaukee and Cleveland. 244 California Street 
ana Traffic Department, Mills Building. 
Construct street improvements fronting Western 
Pacific property on 25th, 26th, Connecticut 
and Wisconsin Streets. 


113-40 ConstructfPame and galvanized iron warehouse 


(Maris Warehouse) at 729 Brannan Street. 


112-40 Construct street improvement on Connecticut 
Street between 26th and Army Street. 


130-40 


131-40 
157-40 
10-41 


C-49-40 


SAN FRANCISCO, CALIF. (82) 


Retire WP-Market St. Ry. two-unit girder rail 
crossing replacing with girder rail in General 
Electric Co. spur at 9th and Harrison Street. 
Construct 20'x50! frame and galv.iron extension to 
present shed,install toilet and elec.facilities 
repair present bldg. and install Buda bumper, 


Seawall Lot 317, Chestnut and Montgomery Sts 
Installment No. 20 Islais Creek Reclamation “pists 


Miscellaneous machine tools and appliances. 
Replace 70# and 75# with 85¢ rail in switching 
tracks at Army St. and 25th St. Yard 


Retire office furniture 2nd fixtures, city 
Office, 287 Geary Street. 


SAN FRANCISCO, CALIF. (85) 
Purchase and install additional furniture and 
fixtures for the General Office, San Francisco, 
and offices at Oakland & Hayward, Calif., during 
the period January lst to December 31, 1940. -+ 
Install drainage facilities at the second track 
side door of Western Pacific warehouse No. l, 
at 947 Brannan Street. 


Install derail at west end of scale track, 
ro 


of miscl. other track material p 


January lst to December 51, 1940. 


58-41 
64-41 


67-41 


69-41 
76-41 


SAN FRANCISCO, CALIF. (84) 


Installment No. 21 Islais Creek ReclamationDist. 


Install sanitary facilities and minor repairs 
Montgomery Sts 


to W.P. warehouse at Chestnut and 


Construct frame and corrugated fron garage for 


se of section gang, near 25th & Illinois Sts. 


Purchase one 1-1/2-ton truck for use of section 
Construct 200-foot spur track to serve Ellei Cs 
Bothin (for U.S. Plywood Co.), and replacement 
of 100 track feet of 70# rail with 85# rail 
through turnout at San Bruno Ave and Bayshore |. 


Construct 180-foot extension to Boat yard 


switch lead, et 25th Street. 


SAN FRANCISCO, CALIF. (85) 


Retire portion of land in Block 209 at 19th and 
Wisconsin Streets, sold to Housing Authority of 
the City and County of San Francisco, 

Raising driveway to established City grade, 
Pacific warehouse in Block 45, 


; 


serving Western 


northwest corner of 9th & Brannan Streets, 


Retire one Internationa 1 1-/2 ton truck, Model 


C-1 used by Western Pecific mail department. 


-— 
Purchase International 1/2-ton panel body truck, 


Model K-2, for use of Western Pacific Mail Dept. 


113-41 


SAN FRANCISCO, CALIF. _(86) 
Construct 60'x140! extension to inbound freight 
shed; install 12 steel roller doors, two addl. 
Q=ton Dormant scales, concrete vault, end floor 
offices, toilet facilities, electric lights in 
Western Pacific inbound freight house; 20-foot 
extension to tracks 21 and 22 and raise 200 lin. 
feet of tracks No. 21 and 22; reconstruct retain- 


ing wall - Seventh and Brannan Sts. 


Western Pacific's portion 1/3 agreed cost con- 


struct portion of Illinois St. tracks, to serve 
Safeway Stores (in Blocks 403-404) per contract 


Dec. 9, 1940, between AT&SF Ry., as@ Southern 


Pacific and Western Pacific Reorganization 
Tm stees, 


103-41 


110-41 


C-30-41 


SAN FRANCISCO, CALIF, — (8'7). 
Construct five additional yard tracks for car 
repairs and storage at 25th Street Yard. 


Relocate track No. 3, paving 18,521 sq. ft. of 


basalt block pavement with 2% inches of asphalt, 
and install 5,500 sq. ft. of additional asphalt 
pavement six inches thick, in team track yard at 
First and Brannan Street. (On Seawall Lot No. 
552) 

Retire private office partitions and toilet room 
complete on 2nd floor W.P. Warehouse 9th and 


Brannan Streets. 


137-41 
133-41 


131-41 


SAN FRANCISCO, CALIF. 


: (88) 
Constructing asphaltic concrete sidewalks fronting 


W.P. property on the northerly side of Army Street 
between the west line of Carolina Street and the 
east line of Vermont Street, San Francisco. 
Gonstructing 22' x 40' frame and corrugated iron 
carmen's building at WP's 25th St. yard, 

San Francisco 

Install one Model 15 telegraph page printer. 
Construct 22! x 40! frame and corrugated iron 
carmen's building at 25th Street Yerd. 

Construct asphaltic concrete sidewalks fronting 
property on northerly side of Army St. between 


west line of Carolina Street and east line of 
Vermont Street, 


156-41 


152-41 


151-41 


148-41 


SAN FRANCISCO, CALIF. 


Bee = 2 


Construct 30!x50! roof over open 


freight shed, lst & Brannan Sts. 
3320 

Instell catch besin and drein on 
warehouse No. 1, 947 Brannan St. 
Construct corrugated iron awning 


tition in outbound freight shed. 


(89) 
platform at 
Seawall Lot No. 


treck side of 


and remove par= 


Purchase of 50! x 100! lot in vicinity of Con- 


necticut and Army Sts. 


C=38-41 Retire 19' spur track serving John A. Roebling & 
Son, on De Haro St. between 16th and 17th Sts. 


142-41 


174 -41 
164 -41 


C-48-41 


San Francisco, Calif. (90) 
Rehabilitate 1,058 lineal feet of Alameda Street 
lead, from Vermont Street to Potrero Ave. of 
Stauffer spur; retire 99! of Stauffer spur. 
Construct 50! x 106! frame and stucco office 


building, 8th & Brannan Sts. San Francisco 
Install carrier telegraph circuit instrument. 


Pur chase Master Chevrolet Goupe for use of Claim 
Agent, 


Retirement of land at Mariposa end Wisconsin Stse 
and Army and Illinoi 
InCe 


s Sts. sold to Safeway Stores 


Pras: = SAN FRANCISCO, CALIF. (91) 
Construct 1257 foot extension across Army Street, 
to Marin Street spur, 


to connect with Safeway 
Stores, Inc. track at Carolina St.; replace 50! 


of 70# rail with 854 rail, and install tie plates 
in 300! of Marin Street spury 


by car repairers in WP Bldg. No. 2 
house) 947 Brannan St. 


Construct 1020 


aes wes __ SAN FRANCISCO, CALIF. : (92) — 
tank on 


34-042 Replace 350,000 gallon 18' x 14! wood water 
wood grillage, with a 30,000 gallon Redwood water 


tank on 16' tower, on pile and concrete foundation 


at 25th St. yard. 
c-9-42 - Retire 30! x 252.87! strip of lana located in_ 
Isleis Creek District, fronting Evans Avenue near 


Napoleon Street, sold to Atlas Heating and Vent- 


ilating Co. 
78-42 Construct 12' x 26' frame garage for use of car 


repair gang at 25th St. yard. 


a z _ 5 +o 
International i-ton 


98-42 Purch,se one used Model K-=s 
truck for San Francisco Terminal. 


98-42 Purchase one used Model K-35 International 1-ton 


truck, for San Francisco Terminal. 


: : SAN FRANCISCO, CALIF, (93) 
98-42 Purchase one used Model K-2 International 1-ton 
truck for San Francisco Terminal. 
Install air circulation equipment in local freight 
office at 8th and Brannan Sts. 
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85# rail through new 
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Instellment No. 


Construct 30! x 108! 


gether 


2 - 
Qa and 


x 52! 


= 


of shed, 


automobile 


driveway, 


tracks to serve unlo 


shower bath a 


124-43 Install 
q 


St. and Pennsylvan 


two (one 352! 
concrete end=-door 


tog 


: 
adijace 
v 


with one 18!-8" x 


mber ramp and 


unloading ramp) 


cether with water facilities 


radiators end waterbound 


e 
relocate two 


SAN FRANCISCO? CALIF. — (101) 


115=4%3 Constr. 2220! switching lead bet. Division & Caro- 


lina Sts; 190" Xover at Vermont 5t; 160! Xover at 
~ Rhode Island St; 160t Xover at DeHaro St; install 
_gdditions to interlocking mech in tower at Divi- 
sion St; retire 60' Roebling spur; retir6é 30' 
Cal.Fuel Co. spur; retire 430' runaround trk. at 
15th St; retire 180! coal spur atKansas St;—re- 
tire 35' of D. C€ » & Hayden Co. spur at 


Purch. 285 lin.ft. of 1414 spur trk. extn. 


prop, of Julius Harband at SE corner 9th & 

Constr. 8,4? X 75° westerly extn, to Tfr,Platform between 
Inbound and Outbound Frt.Sheds; Constr. 10’ X 16’ frame 
Car-Repair Men’s Bldg. near Brannan St. bet. 
Constr. 30% xX 110! Roof over Ope 
Freight Shed on Sea Wall 53 


BERS he 1 Sts; —_— 
ts se THATITIa! Per. 


SAN FRANCISCO, CALIFORNIA (102) 


ON 

Paying The WPRR COs Ppns of Installment #26 of the 
Assessment levied on lands of The WPRR situated in 
san Francisco City & County and lying within the 
Boundaries of TIslais creek Reclamation District. 


0=-303-Install metal channel embedded in concrete floor 
near north side doors in Outbound Freight House at 
m8th & Brannan Sts. 

6-306 Constr. 9! x 50! Mezzanine Floor including Stairway 


4n Outgoing Frt.House 8th & Brannan Sts. 


3.44 Constr. Spur Irk. Lead #1, 243* from P. of S. to in- 
side of Prop. Line, Spur Trk. #2, 70* from P. of S. 
to Heel of Frog off Lead #1, near Army St. & Evans 
Avé, S. F. to serve 1éth Naval Dist. 

Install Elec. Lights over TPr. Platform and over 


spade midway bet. trks. located bet. Inb. & Outbouné 


Frt. Houses on Brannan St. Bet. 7th & Sth Sts. 


SAN FRANCISCO,CALIFORNIA (103) 
Ret.por. of Propty. in Potrero Neuvo Blks. 189,218 
& 233, pounded by Army, Gonnecticut g Carolina Sts. 
sold to Safeway Stores, Inc. 
sidewalk and driveway improvements fron ting 
in Islais Creek Recla. Dist. 


Installing additional office equipment for offices 


during year 1943, 


Constr. 1260! > k: Retire Q4t of 
present siding 4 Fe erated ‘étals Spur 
Aree: on—_Army—£ Evans & Jerrold. ss ee 
nstr.e. 74" ¢ 0 kK {rag switch oLnt £-83 
Sh ye ee to. connect_with 1<9! ack re) rien oL= 
Rey and Rhode Island Sts., to serve the ° 
12th Naval District. 


SAN FRAN TSLoO 
bode . Lexs A ADL 


77-44 Constr. 12,600! of addi 
switching tail track); R 
Storage Tracks #1 and #2; 
Tack #1; Retire 405° 
of Yara Track #2 and constr. 1800 
St. Yard. 
Constr. 25'x70' frame diesel 
concrete engine pit and 360" 
25th St. Terminal. 


engine house 
engine house 


87-44 Installine additiosal Teletype Equipment in Telegraph 
Office. 


20-44 Install sewer line from W.P property line to a_ 
Cainection with the City Sewer in De Haro St. 167! 


north of the north line of 17th St. 


a 
aetkinn 
Vu 


na ad tt 
of 6 
sewer at 


_of spur track #3 serving 
ck bounded by 15th, 16th, Kansa 


= —— ___SAN- FRANC ISCO, CALIFORNIA (106) 
0-331 Replace 234 lineal ft. of 85% rail w th 112/ rail, 
renew ties, ballast, renew in kind Guarg Rall & 
————repave track area at Alameda & Vermont StS,; Replace 
398 lineal ft. of 1414 girder rail wi th 1122 rail, 
renew ties, ballast, install curd rail & repave 
track area at 15th & ¥Yansas Sts. 
Replace 670 lineal ft. of 56# 


vi th 354 SH rail, renew 
ties and ballast in track #2, serving 


oe 


P Warehouse 
at Montemery and Crestnut Sts., ail on Sea 
317 (01d No. 7) 


Wall Lot 


1D n ar 


Aqnskrics. 
Construct 


SAN FRANCISCO, CALIFORNIA (108) 
Constructing two spur tracks off w.P. Loomis St. 
ee Track to serve U.S. Marine Corps Depot at 
Kinnon issiee san Francisco, Calif ., and re- 
See 100 track feet of 7O# rail with 857 rail in 
Loomis st. Lead Track, San ‘Francisco, calif. 


Cons truc ting 62 
str to serv 
Ter nne 


. ee oat _ an 3 
creets av Brannan wl 


acs S205 2G 
Paving Team Trk. driveway adjacent to Trk. #7 
at 9th St. bet. Brannan & Bryant Sts. 

Install 63 lin.ft. 6" Vit. drain pipe and 1 drop 


inlet bet. Trks. 7 & 8 in Team Trk. Driveway 
at 9th & Brannan Sts. 


57-45. Purch. from Priscilla Chichester, 1-30'x350' frame 
office Bldg. with 7*x8' lean-to and framed Galv. 
Tron Shed, located on WP Prop. southerly side of 
17th St. near Caroline St. 


FRANCISCO, CALIFORNIA 
67-45 Install asphaltic conc. 

Tracks. Nos. 15 & 16; place asphaltic conc. 
form paving & crossing plank in Team Trk. 
east of 9th bet. Bryant © Brannan Sts. 


(112) 


Webs 
con- 
driveway 


in and adjacent to 


229-44 Add'tl. 


office furniture & 
71-45 


Equip. year 19 
Installment No. 27, 


44 
Islais Creek Reclamati 


District Assessment. 


str. 8'x7'9"x6'6" frame shelte 


Employees, Srd & 25th Sts., 


<-O0) 
9x 20° 


‘drinking fountain, inbound «© outbound 
sheds, 8th & Brannan sts. 


(113) 
covered 


=%) 


>) 


portion of 


fastern 
de IG UO LG 


Tederal 


146-45 paying The W.P. RR Cots proportion of installment 
No. 28 of 


the assessment levied on lands belong- 
ing to the Western Pacific RR. Co. 
city and 


and lying 


situated in th 


uUil 


Countyof San Francisco, State of Calif., 


within the boundaries 


of and known 
as Islais Creek Reclamation District. 


(114 ) 


SAN FRANCISCO, CALIFORNIA 
Bt A BSE SOE BCE EES 


Install red rock fill with oil and sand surface on 
present driveway to restore road to original con- 
dition from Marin &% Illinois Sts., to yard Office 
at 25th st. Yard. 

Conveyance of 


tovernment for 


SAN FRANCISCO, CALIFORNIA (115) 
Constructing 394 foot Spur Track near Marin Street 


and Jerrold Avenue serving National Lead Company. 


at Davis and Vallej 


Installing Carrier Telephone Circuit Equipment 
Duplex Telegraph Carrier Circuit Equipment in 
Telegraph Office at San Francisco, Calif. 
Installing additional carrier Teletype circuit 
instrument at San Francisco to serve Superintendent 
of Transportation in communicating with Chief 
Dispatchers on System 

53-46 Constr. 622 ft. Spur Track on Tennessee St between 

23rd & 25th Sts. to serve Crown Products Co. 


aie on) “inbound freight 


convenient outlets, 


Lot #317, at Chestnut 


serve Laskeys Dra 


* 


Constructing 784.2 rack to serve 


Valiance Company at 


- 4 {fr res 
annaiIiaern f yy 37 


Retire WP frame & corrugated iron one story 
whse. located in Block 131 at 16th & Vermont St. 
rt 


San Francisco - retirement without 
not included in 1946 budget 


eplacement 


SAN FRANCISCO,CALIFORNIA, €118) >) 
130-46 Enclosing a portion of automobile unloading plat- 
form to be occupied by Motor Transport Terminals, 


Ine. on 9th St. between “ryant & Brannan Sts. 
San Francisco,Calif.(Not included in 1946 Budget) 


bO}5 O53 Gas 5 oe) 2 Oe =” 


=20mAG Retire one Plyv mouth Svecial Deluxe 2-dcor Sedan 
2 


used by Speci al Agen 1t at San Francisco, Cal if, 


138-46 Pay WP proportion of installment #29 of the 
assessment levied on lands belonging to WP 
situated in the City & County of San Francisco, 
State of Calif. and lying within the boundaries of 
& known as Islais Creek Reclamation District. 


(Part of Item 73 - 1946 Budget) 


SAN FRANCISCO,CALIFORNIA (119) 
Install asphaltic waterproofing. membrane on East 
and South walls of W.P. warehouse; repair roof, 


gutters, downspouts and tile walls of warehouse 
at 15th & Vermont Sts., San Francisco,Calif. 
(Not included in 1946 budget) 

Purchase one (1) Dodge 1946 Model D-24, Deluxe 


4-door Sastom Sedan for use of Manager of 
Perishable Freight Service, San Francisco, 


Calif.(Not included in 1946 Budget) 
Construct 16'x20 storeroom on ground fioor & con- 


construct 2nd story addition complete with elec- 
trical & sanitary facilities to office bldg. re- 
model present room of office bldg on ground floor 
rehabilitate & alterations to WP Whse. occupied 
by Carley-Hamilton located at 17th & Carolina Sts 
San Francisco (Not included 146 Budget) 


SAN FRANCISCO, CALIFORNIA (120) 


Construct 8'x50! frame extension on West end & 
8'x20' frame extension on East end of Transfer 
Platform; construct 5'x15' frame sawdust bin on 
Transfer Platform; install 3 Kinnear Rolling 
Doors; additional office with women's restroom, 
toilet facilities, heating & electric facilities 
in space for Flynn Forwarding Co., portion of 
W.P. Outbound Freight Shed at 8th & Brannan Sts. 


San Franecisco,Calif. (Not ineluded 2946 Budget) 
Sedan 1946 Model 46-51, 


Purchase one Buick Supe Se 


~2 


Offices 


for OfT: 
(Not included 


SAN FRANCISCO, CALIF. (121) 


168-46 Install Photo-Stat Outfit complete. in W.P. General 


170-46 


Office Duplicating Bureau - San Francisco,Calif. 
(Not. included in 1%46 Budget) 

Construct 48'x44' steel frame & corrugated iron 
boiler house adjacent to W.P. Warehouse & 
install additional fire escape on Dore St. side 
of WP Warehouse, located at 1000 Brannan St. 


San Francisco,Calif. (Not included in 1946 Budget 
Conveyan 


VAG 


of property by condemnation to US Govt 


ea 
150' in Potrero Nueva Block 25 


9 


- Missouri Sts. San Francisco, Cali 

2 t+ T n a 

as site for US Govt. Schooke 
without mplacement 10¢ included 


Cr 


} 
A 


ne 
4 ¢ 


Qa Ty 


Yar 


ates in 


D 


© 
q 
i) 
oa 
fy 
ra 
wo 
Y 


oe 


SLUG is 


‘ 


nrovement 


' 


> 


| 


SAN FRANCISCO, CALIF . (123) 


33-47 Construct 25' southerly extensionto spur track 


40-47 


to serve Rossi Distributing Coiipany on Loomis St. 
& Jerrold Ave. (Not included 1947 Budget) 
Construct 400' car repair track between Tracks 

22 and 23 in 25th St. Terminal Yard. Item 15 - 
1947 Budget. 


Install woven wire fencing around both portals of 
WP Tunnel A - not included in 1947 Budget) 


SAN FRANCISCO, CALIF. (124) 
C-12-47 Retire surface rights of a tract of land to 
Peter G.Casey, being that track of land a part 
of Potrero Nuevo Hlock #231, covering 100'x100' 
sitate at southeast corner of 19th & Arkansas Sts 
reserving, however, to the W.P. RR its successors 
and assigns, the exclusive eastement to cross the 


real property with a r.r. by means of a tunnel or 
tunnels as per Agreement of Sale. 
C-56-46 Retire 0.42444 of an acre of WP property located 


in Islais Creek Dist. at Evans Ave. & Tulare St. 
San Francisco,Calif.sold to International Sales 


Co. 


SAN crsco. CALIF (125) 


61-47 Construct 38° southerly extension to spur track 


on Barneveld Ave. near Jerrold Ave«, to serve 
Clementina Co. (Not included 1947 Budget) 


63-47 Install one 1,000 cycle generator to WP carrier 


84-47 


97-47 


telephone & telegraph channel at San Francisco 
(Not included 1947 Budget) 


Rass 1£ } Ts ae 
Construct 160" northerly exten 


D Ariat * ema nl 
Products Co. spur track 
7 A ite + m c Ts b. 

Foods Cs at Tennessee « <3 


(Not included 1947 Budget) 
\ Vv tsi ou y i LL ~ oP 


Construct 13' northerly extension to spur trk. #3 
serving Brexel Distributing Co. Kansas & 15th St. 
San Francisco (Not included 1947 Budget) 


SAN FRANCISCO, CALIF. (126) 
Construct 5'5"x8'x9' high frame and corrugated 
iron furnace room and relocate 
inbound frt. shed in space occupied by 


Shippers located at 7th & Bra St., San Fran. 
(Not included 1947 Budget) 


utherly extension to spur trk. 
McKinnon Ave. Francisc 
ve 3 industries (Edw. J. } eeney, Clemen- 
Contractors Equipment Co. &« 
ing ®.- Not included 1947 Budge 


SAN FRANCISCO, CALIF. (127) 


Replace 2 WP owned 75# crossinzs across 2 joint 
SP-AT&SF trks. with 85# crossings, replace 270 
lin. ft. of 754 with 85# rail in wing connections 
at railroad crossings; replace 290 lin. ft. of 75% 
with 85# rail in WP Ocean Shore Lead at crossings 


all on Ill. St. between 26th & Army St. (Not 


included 1947 Budget) 
Purchase one 1947 Mercury 4-door Sedan for use of 


General Agt. San Francisco (not included 1947 


budget) 
Construct 420* spur track to serve S.F.Warehouse 


Co. Napoleon St. & Evans Ave. San Francisco,Calif. 
Not included 1947 Budget) 


CAN PRANTTAaco 
iN FRANCIS U 


P property 


track 


retirement without 


revlacemen 


ai 


SAN FRANCISCO, CALIF. (129) 
Install additional office equipment in Auditor's 
Office, San Francisco during year 1946 (Not 
included 1946 Budget) 

Pave 24'x?50* strip along center line of Indiana 
St.(unimproved) southerly from south line of 
Army St. and 1988 sq.ft. of conform paving 
vicinity Army & Indiana Sts., pave driveway 


15*x700' on WP property in Blks 33 


fronting on Indiana St., San Fran 


included 1947 Budget) 

Retire 2 spur trks.#1-236.6', #2-69.4" off spur #1 
connnecting with trks of 12th Naval Dist. near 
Army & Evans Ave. (Retirement without replacement 
(Not included 1947 Budget) 


SAN FRANCISCO, CALIF, (130) 


Retire 103' of sour track, shift 62.5 feet of 

sp r track and extend 189.5 feet of track to make 
a 314" spur track to serve W.P. Whse. and platform 
at 16th & DeHaro Sts., San Francisco, leased to 
Charles J. Worth Drayage Co. (iljot included 1947 
Budget) 

Retire a portion of a parcel of W.P. property in 
Blocks 253 and 254, bounded by Connecticut, 25th, 
Missouri & Army Sts., in the City 6f San 
Francisco, sold to Upited Pipe & Supply Co. 

(Not included 1947 Budget - Retirement without 


replacement ) 


SAN FRANCIS, CALIF. (131) 


114-47 (Rev.) Construct 525' spur track to serve San 


221-47 


Francisco Warehouse Co. near Napoleon St. and 
Evans Ave., San Francisco (Not inclwed 1947 
Budget) 

Construct 40%x83'8" steel frame warehouse on con- 
crete foundation and asphaltic concrete flor, 
20'x99* concrete platform with 27'x99' roof, 

and 10'5"x20' office on platform, 20'x30' concrete 
ramp. Pave area between whse. and siddwalk and 


sidewalk area on 16th St. near DeHaro St.,San 
Francisco, Calif.(Not included 1947 Budget) 


Construct 1175' spur track to serve United Pipe & 
Supply Co. at 26th & Carolina Sts., (Not included 
1947 Budget) 


SAN_FRANCI SCO, CALIF. (132) 
3-48 Purchase 410 lin. ft. of 141# spur track serving 
property of Julius Harbard, at Northwest Corner of 
9th and Bryant St., San Francisco, Calif. (Not 


included 1948 Budget) 

Construct 290 spur track to serve International 
Sales Co., construct 782* team track with driveway, 
replace 78 track feet of 7-# rail with 85# rail; 
retire 58.5 feet, relocate turnout and 210° of 


Federated Metals Spur near Napoleon St. and Evans 
Ave., San Francisco (Not included 1947 Budget) 


SAN FRANCISCO, CALIF. (133) 

5-48 Install addl. conc.eurb along driveway & redrock 
fill in driveway fronting inbound frt. shed. Install 
fill & asphaltic conc. paving bet. sidewalks on 7th 
St. and end of 7 tracks. repave driveway area front- 

ing inbound frt. shed. Repave sidewalk & driveway 


entrance at 7th St. fronting W.P. inbound and out- 


bound frt. shed, all at 7th & Brannan St., San Fran. 


(Not included 1948 Budget) 

Retire 155.3 ft. of track Nol 2 and 1 tumout, reti 
1 turnout of Trk. #9, install 155.3" crossover 

pet. Tracks 8 and 9, replace 100 trk. ft. of 7 5# 
with 85# rail thru turnout in Track 2, at WP 25th 
St. Terminal, San Francisco (Not included 1948 
Budget ) 


SAN FRANCE SCO, CALIF. 
Install protective signs at private 
in San Francisco (Part Item 53 - 


J. Barnes 


Z 
» belt 


€ 
. 338, Shops. (Reti 


and 74 HP Westinghouse 


tor, Shops. 
without replacement) 
Retire Model 4248 1942 

used by Eng. Dept. San 
Purchase 3 Evans 


auto. unloading platforn, 


(134) 


road crossings 


1948 Budget) 


-drive, Vertical 


rement without 


SAN FRANCISCO, CALIF. (135) 
Pnstall 


instrument in 


talking circuit 


Ga} Tranricann 
oan i rancl A 


4~door 


Sedan to serv Sen Fran. 


Svstem (Not 


7uULALS 


6-33-48 Retire 4942 Model 


formeriy used by Agt 


Francéisco, System. (Not incl uded 1948 Budget) 
Pay WP propn. for cost for installing a clock-work 
time release and elec. horn at WP-SP Interlocker 


at 9th & Division Sts., San Francisco. (Not in- 
cludeé 1948 Budget) 


96-48 


SAN FRANCISCO CALIF. (136) 
Install 4'x4'!x25" addition to concrete cumpber at 


end of Tracks 3 and 4, Bryant St. near 9th St. 
San Francisco (Not included 1948 Budget} 


C-32-48 Retire 8 WP - Market St. Ry. Crossing Frogs at 


17th & DeHaro Sts., San Francisco (Retirement with 
replacement - Not included 1948 Budget) 


C-37448 Retire 170* of McCormick Lumber Terminal Inc. 


126-48 


sp ur adjacent to Army & Penn.Sts., San Francisco 
(Retirement without replacement) 

Apply certain add'l.work in order to bring ele- 
vators up to standard of the requirements of thé 
Calif. Safety Code in WP Whse. 1000 Brannan St. 
San Francisco (Not included 1948 Budget) 


262-47 


SAN FRANCISCO,CALIF. (137) 
Install additional office furniture & office 
equipment for offices in S.F. period January 1 
to Dec. 31, 1947, icnl. (Not included 1947 Budget) 


Construct 501.88" spur track to serve U.S. Plywood 
Corpe at Army St. between Minneosota & Tennessee 
St., San Francisco,Calif. (Not included 1948 
Budget) 

Exchange of S.F. real property parcels between WP 
& Karl Edwin Lindblook, being WP Lot 7, B1k.138, 
O'Neill & Haley Tract located on Galvez St.bet. 
3rd & Phelps St. for Lindbloom 50'x100* Lot in Blk 
4368,fronting on Ohio St. between Marin & Tulare 
Sts.,San Francisco (Not included 1947 Budget) 


. SAN FRANCISCO, CALIF. €138) 
C-54=48 Retire a portion of WP property in Bik. 367, 
fronting Army St. between Tennessee & Minnesota 


Sts., San Francisco (Retirement without replace- 
ment - Not included 1948 Budget) 
147-48 Pay WP propn. of installment #31 of assessment 
levied on lands belonging to WP, situated in 
Dity & County of SF, State of Calif. & lying 
within the boundaries of an area known as 
Iglais Creek Reclamation Dist. (Part of Item 
#75 - 1948 Budget) 
Purchase small parcel of land in Potrero Nuevo 
Blk. 404 fronting on Third St. near 25th St. 
(Not included 1948 Budget) 


SAN FRANCISCO, CALIF. (140) 


162-48 Construct street improvenents f 
on Barneveld Ave. between Jerro 


(Part Item 75 - 1948 Budget) 


ronting WP property 
1d & Oakdale Aves. 


SAN FRANCISCO,CALIF. (139) 


Retire portion of mrcel of WP property bounded 
by Napoleon St. Evans Ave. & WP tracks, in City 
of SF, sold to the SF Whse. Co. (Retirement 
without replacement - not included 1948 Budget) 
Construct 385' spur track to serve S.F.Warehouse 
Co, near Napoleon St. and Evans Ave. (Not 


included 1948 Budget) 
Purchase 2 Model 15 Teletype page printers & 
selector units, 1 in passenger dept. 299 Post St. 
& 1 at Pac.Frt.Express Co.116 New Montgomery St. 
(Not included 1948Budget) 

Add'l.paving with 4" asphaltic conc.with 2" wear- 


ing surface on portion of new team trk.driveway 
at Napoleon St.near Evans Ave. (Not included 
1948 Budget) 


SAN FRANCISCO, CALIF. (140) 


Install one mounted panel teletype switch board 
complete in “P Genera_ Teleg.Office, Room 103, 


General Office, San Francisco (Not included 1948 


Budget ) 
Install 3 add'l. 9'x18' Kinnear Stl.Rolling Doors 
relocate & alterations of partitions in WP In- 


pound Frt.Shed at 8th & Brannan St.,San Francisco 
(Not included 1948 Budget) 


c-69-48 Retire 2-two-unit WP-Market St.Ry. Crossing (1- 
two unit at 9th & Brgant Sts and 1 two unit at 
Langton & Bryant Sts.)San Francisco (Not included 


1948 Budget) 


SAN FRANCISCO, CALIF. (141) 
184-48 Pay WP propn. of cost of improving Industrial S¢. 
with grading, paving, sewering, catchbasins, curb 
& gutter, fronting WP property on Dndustrial St. 
between Elmira St. and “harter Oak Ave., (Part 
of Item 75 - 1948 Budget) 


C-}1-49 Conveyance of WP property (lying in the most north- 


erly part of Pel. 395, Blk. 5369, fronting Indus- 


trial St. at Elmira St.) by sale & condemnation 

to the City & Co. of San Francisco, for the widen- 
ing of Industrial St. between Charter Oak Ave. & 
Elmira St. (Retirement without replacement - 


Not ineluded in 1949 Budget) 


SAN FRANCISCO, CALIF. (142) 


Install misc,other track material in terminal yd. 
also includes any and all tracks in S.F. period 


Jan. 1 to Dec. 31, 1948,incl. (Not included 1948 
Budget) 


Construct roof over plfm, at w. end of WP out- 
bound frt. shed,construct poof over and enclos- 


ing sides of plfm, of Wp inbound frt. shed, 8th 
& Brannan St., S.F.(Itesm 17 & 18-1948 Budget) 


Install 12 Racor Switch Point Protectors in Yd. 
Terminal Tracks, S.F. (Part Item 17 - 1949 Budget) 
Cors truct 135' extension to car repair track 

25th St. Yd.Terminal, S.F.(Item 9 - 1949 Budget) 


2 ae ws 


Construct 319" spur track #2 and realign 210 ft, 
of spur track No, 1 at Army and Indiana Sts,, San 


SAN FRANCISCO, CALIF, (143) 


Francisco,(Not included 1949 Budeet) 
Replace 1210 linear ft, of 70# with 2 switches 


Higeins Curve) near Marin & Kansas St. (Item 
1 = 1949 Budget) 


206-48 Install add'l.office furniture & equipment in 
Gen. Office, S.F. during period Jan. 1 to Dec. 31 


1948,inel.(Not included 1948 Budget) 
29-49 Construct 306' spur track at 17th & DeHaro Sts. 


to serve Frank Edwards Co. (Not included 1949 
Budget) 


SAN FRANCISCO, CALIF. (244) 
c-6-49 Retire 870 lin. ft. of tail traék No. 11-A in 
25th St. Yard, parallel to Marin St. between 
Michigan & Louisiana Sts., San Francisco,Cal if. 
(Retirement without rephacement - Not included 
in 1949 Budget) 
Retire portion of W.P. property in Potrero Nuevo 


Block No. 165 fronting on 17th St. hear DeHaro St 
San ffrancisco, sold to Robert & Frank Edwards. 
(Retirement without replacement - Not included 

in 1948 Budget) 

Install diesel oil column and fueling faciliites 
in 25th St. Terminal Yd. (Part Item 47 = 

1948 Budget) 


SAN FRANCISCO, CALIFCRNIA 


SAN FRANCISCO, CALIFCRNIA (145) 


Retire 3 Lots Nos. 340, 341 and 


342, fronting 
on Elmira St. between Augusta & Helena Sts., 
San Francisco, sold to Jacob Krier & Peter P 


Meissner, (Retirement without replacement - 
Not included 1949 Budget) 


Retire 1942 Model Dix. Chevrolet 2-P 


formerly used by Claim Agt. San 


1 Potrero Ave, 


e acquired by 


(146) 
Purmh ase Mod 50 I >I edan Delivery 


7 


for use of Fri im Dex San Francisco,Calif, 


Construct additions & improvements to that por- 
tion of WP Inbound Frt, House occupied by Mer- 
chant Shippers Assn, at 7th & Brannan Sts. San 
Francisco,Calf,(Not included in 1949 Budget) 
Purchase & install the following facilities: 
1-SH Drill Press for Car Repair Track 

1-Small emery grinder for car repair track 
1-Electric Heater in Waste Soaking Vat. 


(Item 62 - 1949 Budget) 


SAN _F 


Purchase two Model 

complete with Miller-Way 

for use by Mechanical Dept. at Oakland 
Francisco, System. (Not included 1949 Budget) 


Retire portion of \P 


No, eee fronting on 


George 


Pyurehase 


Nuevo Rik 


CAN FRANCISCO By 2 ka Sig (148) 


purchase 25'x100! lot in Potrero Nuebo Block 
4208. being located at southeast corner of 26th 
& Tennessee Sts... San Francisco, (Not included 


in 1949 Budget) 


120-49 Purchase miscellaneous office equipment for 


General Offices, San Francisco, Calif.(Not in- 
eluded in 1949 Budget) 


134-49 purchase 4 parcels of land in Blocks 363 and 364 


bounded by Army, Minnesota, Tulare & Indiana 
Sts., San Francisco,Calif, 

Construct 432! spur trk. from headblock to end of 
trk, to serve Gea ge A.Hormel Co. property front- 
ing on Evans Ave. near Army St. San Francisco 


(149) 


SAN FRANCISCO,CALIF. 


Pay WP proportion of assessment for the cost of 


constructing 516' sewer in Elmira St. near 
Industrial St., fronting WP property lying within 
under Ordinance #5342, 
82 - 1949 Budget) 
of the 
lands belonging to the W.P. 
San Francisco, 
the boundaries of 
eclamation Dist. 


(Part of Item 82 - 


Outbound 


planking petween 
asphaltic concre 
ack,Driveway, 


all 60'x18" are 20'x30! 


tn uding mens & womens toile 


t 
with electric Ter pe acilities 


alterations in 
Brannan Sts. 


Eaton & 


%L+r 
cTUlis 


s., also transferring 


to Misc. Physical Property, 


SAN FRANCISCO ,CALIF. (152) 
Install _add'l,office equipment_in Auditor's Office, 
San Francisco,January 1 to pecember 31, 1949 
Paving W.P. Loomis St. Team Track Yard, install 
sidewalk and depressed curbing fronting portion of 
team track yard that is to be paved at Waterloo & 
Loomis St., San Francisco,Calif. 
Install inter-office communication system in WP 
General Office Bldg. 526 Mission St., San 
Franch,Calif. (Item 39-1950 Budget) 
Purchase 2 parcels of land in Potrero Nuevo Blk. 


#325 bounded by Pennsylvania,Iowa, Army & 25th sts 


San Francisco,Calif. 


(153) 
circuit to connect 


Sanfrancisco and Stockton j Ttem 40-1950 Budget) 


Install high 


Install high frequency carrier telephone circuit to connect 
San Francisco and Stockton,Calif. (Part of 4tem 40-1950 Budget 
Retire one 1941 ModelFord 1-1/2 ton truck WP Truck No. 108 
formerly serving Section Faces at SanFrancisco, System. 
Conversion of WP Morse Telegraph Circuits to a local 
physical telephone circuit connected to section foreg 
men residences & telegraphoffices and between any 
section along right of way by hand line pole 
connectors between San ancisco, Oroville, Portola 
& Winnemucea.(S.F. portion furnished by P.T.& Le 


on rental basis) In State of Calif. only. (Part of 
Item 49-1950 Budget) 


SAN FRANCISCO,CALIF, (154) 
187-49 Install misc. other track material in Yard Tracks, 
can Francisco +erritory, for period January 1 tO 


Dec, 31,1949, incl. 


Purchase a parcel of land located in the south 
east corner of Potrero Nuevo Block #331, at Iowa & 


Army Sts., San Francisco 


Retire 484.5 foot (Jerrold Ave.) Team Track at 


Barneveld & Jerrold Aves., San Francisco,Calif. 


Convey two parcels of W.P. property (1 fronting 
on Marin st. and 1 fronting on Jerrold Ave.) 

to J. mHiggins Lbr.Co. Acquire 1 parcel of J,E. 
Higgins Lbr.Co. property fronting on McKinnon Ave. 
near Toland St. San Francisco, by the W.P. 


RE CO= i 


SAN FRANCISCO,CALIF. (155) 

53-50 Purchase one 1950 Willys Jeep for use of Car 
Foreman and Yardmaster at 25th St. Yd. in San 
Francisco, (Part of Item 79 - 1950 Budget) 

C-11-50 Retire a portion of WP property located in the 
southwest corner of Potrero Nuevo Block No. 299 
at 23rd & Mississippi Sts., sold to W.J.& R.F. 

Smith, San Francisco,Calif. 

Install Audograph Dictating Equipment in Traffic 


Dept. General Office, 526 Mission St., San 


Francisco. 

Purchase 3 parcels of land in Potrero Nuevo Blk, 
(1-M1k.331,2-B1k.362) bounded by Iowa,26th,Minn. 
& Army St., San Francisco. 


SAN FRANCTSCO CALIF. (156) 
87-50 Construct 122' turnout from head-block to clear- 
ance point to serve Eaton & Smith at Sth & Mich, 


St. Tetire 331.8! connection to Sugar Spur at 
25th and Illinois St.construct 600% connection to 
Debris Spur on Delaware S;+. and Louisiana St. 

San Francisco, 

Purchase one + ton Panel Body Truck for Mail 
Service, General Office, San Francisco. System 
(Part of Item 66 - 1950 Budget) 

Retire one Intern'l, #-ton panel body truck 
formerly serving Mail Service, General Office, 
System. (Part of Item 66 - 1950 Budget) 


SAN FRANCISCO,CALIF, (157) 


Conveyance of property by condemnation to State 
Calif. for right of way required for Freeway 

at Army & Vermont Sts., for part of Bay Shore 
Highway Freeway, San ee 


add'l,office equipment for 


++ 


cy c 
eatonn §7 
LULL WUe 


DeHaro Sts., San 


Sohtec peices t 
Retire surface rignts of a tract of 


j aci Land 
E.Carraro,being that tract of land 


Potrero Nuevo B1lk,231,covering 1 


OO 
rs) 


Agreement o 


(158) 


SAN FRANCISCO,CALIF, (159) 
Install audograph dictating equipment in 
Signal Dept. General Office, San Francisco. 


ws 


Install a Postage Meter Machine 
Postal Scale and mailing accessories, in WP 


together wi 


Treasury 


SAN FRANCISCO _,CALIF, (160) 


170-50. Burchase Friden 10-bank Calculating Machine for 


179=50 


172=50 


the Engr. Dept. 526 Mission St. San Francisco. 
Purchase 1950 Buick 4-door sedan to serve 
Executive Dept., San Frandisco. 

Pay WP propn. of installment No. 33 of assessment 
levied on lands belonging to the W.P. RR, situate 
in City & Sounty of San Francisco, State of 
Calif, & lying within boundaries of an area known 
as Islais Creek Reclamation Dist. (Part of 

Item 80 - 1950 Budget) 

Install Audograph dictating equipment in Asst. to 
Gen. Mgr's. Office & in office of Supervisor of 
Labor Relations Dept. 526 Mission St., San Fran. 


Purchase add'l, 
Nuevo B 1k, #398 
26th & 


Install office equipment 
General Agent's Office 


Mission St. 


Install concrete paving 


byvewa iV 


ene & 


adjacent 


t eorner of 


furniture 


for 


sco 


Traffic 


(162) 


G-63-50 Retire a portion of W Industrial Property 


fronting on Evans Ave. at ioot of Marin 

old to Geo.A.Hormel & Vompans und International 
Sales 
Relocate PG&E Co. power pole line, relocate curb- 
ing, patching sidewalk & street with asphaltic 
concrete account impaired tlearance in U.S. 
Plywood Spur on north side of Army St. between 
Minn. & Tenn. Streets, San Francisco. 
Purchase Model 10 FA Marchant Figuremaster Calcul 
ator for use in General Auditor's Office, San 


Francisco, 


SAN FRANCISCO,CALIF. (163) 


3-51 Construct 1,620! spur track on Loomis St. and Islais 


9-51 


Creek Channel. Provide 590' of inner guard rail on 
Loomis Sst. 75' of inner guard rail across Helena St. 
and 90' of girder rail across Industrial Way and 
protection f or existing sewer lines under proposed 
track. Replace 80 track ft. of 85% with 100# rail 
thru turnout in City Coal Spur, all to serve Cahill 


Construction Co., Sm francisco. 
(Part of Item 151 - 1951 Budget) 


Install add'l, Audograph dictating equipment in Signal Dept. 


General Office, 526 Mission St., San Francisco. 


SAN FRANCISCO ,CALIF. (164) 


Install 2 Lynch B-49 Carrier Termhnals complete 
with power supply signaling & regulated to plus or 


San Francisco, (Part of Item 71 - 


Purchase 
Vent, 


In 


Purchase additi 
Auditor of Equipment Service Accounts, 
* Seay 
Mission St.,°an Francisco, alife 
offic 


Office,General Offi 


Purchase additional e equipment a 


ment in Treasurer's 


Purchase additional industrial proper 


-= 


wrt ne 
ea hse 


fronting 
ifs 


ty in Potrero 


on Minnesota he. bets 


“eneral 


retire old equip= 


nd 
ic 


2, San Prancisc0e 


Nuevo 


reen 26th & “rmy Stse 


SAN_FRANCISCO, CALIF, (166) 
121-51 Purchase add'l, office furniture to fit up an add'l, law 


Dept, office, at Gereral Office, 526 Mission St., San 
Francisco, Calif 


Construct 890.6! spur, including #8} turnout & 2 built-up 857 
trk,crossings. Renew 100 trk.ft.of 70# with $5# rail in Army 
St. lead to permit installation of #6$ 85# turnout to serve 
Sears—Roebuck Co, at Army & Iowa Sts.Retire #54 turnout & 680! 


of F.E.Booth spur at Army. & Minn,Sts,. and replace with #7 
turnout & 680% of track and shift 67% of existing F.E, 

Booth spur on Tenn, St. Raise 860! of track on 12# of ballast 
(370! Cargill spur and 490! of Army St.lead) all in 


connec tion with Sears—Roebuck Co. spur track. 


SAN FRANCISCO, CALIF. (167) 
Retire portion of “P industrial property fronting on Miss. 
St. at 22nd St., sold to W.J. & Robert F.Smith (Eaton & 


Smith, San Francisco,Calif, 
protectors in WP Tracks located in 


Install 8 switch point 


San Francisco, feet of Item 33 — 1951 Budget) 


stall audograph dictating equipment in Legal Department, 


Passenger Traffic, and Freight Traffic Dept. in WP GenL. 
Office,526 Mission 
ment for publ ic improve= 
City & County of San 


& gutters, convrete 
and street paving, by Order No. 35,646 of 3 


Ttem 152 - 1951Budget) 


(168) 


Retire portionof WP Industri sperty in Potrero Nuevo 


Blk. #299 fronting on Mi 
& Robert F.Smith (Eaton & Smith). 
100=ton capacity tr 
& scale 
25th St rd Sonstruct new scale p 
scale track & Live scale track 


em 109 — 1951 Budget) 


ra) 


6—cylinder 4-door Sedan for 
Purchase Model 1250 Multilith Printing M 


Purchae Coronet Mod 
Industrial Devt., San Francisco 


SAN FRANCISCO,CALIF. 


J. 


Elmira St. 


track & install #7 turnout , renew 80! of 


Construct 500! spur 
854 with 1004 rail in dril 
100# #7 turnout — all to serve Mosaic Tile Co, on Loomis 


1 track to permit installation of 
St. 


near Waterlo St., San Francisco,Calif. 
Purchase additional industrial property in Potrero Nuevo 
Block No. 398 fronting on Tennessee and ThirdSts, between 


Army and 26th Sts., San Francisco, Calif. 


SAN FRANCISCO,CALIF, . (170) 


Construct 10'x13! extension to existing office in WP inbound 


1 


freight shed at Sth & Brannan Sts., to serve W stern 


sportation Co.,San Francisco,Calif. 


Retire a portion WP Indistrial property located in 
Assessor's Block 4 fronting on both Industrial and 
Elmira Sts., sold to Ernest J.Nelson, San Francisco. 
225-51 Construct 536' spur trackto serve Cargill Inc. & 
retire 106! of Valianos spur and reuse material in 
Cargill spur, at Army and Indiana Sts., m 


*rancisco,Calif. 


SAN FRANCISCO, CALIF. (171) 


227—51 Pay Wer. proportion of Installment ; £34, of assessment levied 
on lands belong to W.P. situated in City & County of San 
Francisco & lying within the boundaries of area known as 


Islais Creek Reclamation District.(Part of Item 152-1951 Budg. 


Construct 1,023' spur track (396' is 100% WP and 627! on 


industrial basis) at Army & Illinois Sts., San Francisco 
to serve Rtandard Realty& pereEer Coe 
C-59—51 Retire a portion of WP industri 1 property in Block Noe 99, 
Potrero Nuevo, bounded 5; ate: Vermont, Division Sts. 
& San Bruno Aves, sold to the State of Calif. San Francisco 
C-61-51 Retire approxi ately 7, 122. 45 sqe ft. of W.P. property in 

Potrero Nuevo Blk. #285, located on the east side of Texas 
St. between 22nd & 23rd Sts., sold to the Housing Authority 
of City & County of San Francisco. 


TT EEE 


SAN FRANCISCO,CALIF, (172) 
Gonstruct 15'x25' office complete with stairway on 2nd floor, 


install $ additional Kinnear steel rolling doors & relocate 
partition - all in WP Inbound Freight House at Sth & Brannan 


Sts., Sen Francisco,Calif. 


Purchase one Marchant Sbank fully automatic Calculator 
for use of Traffic Department, 526 Mission Street, Yan 


Francisco, Calif, 


SAN FRANCISCO, CALIF. (173) 


C-66=51 Exchange portion of W.P. industrial property located 


Marin St. extended betwean Indiana & Tennessee Sts., 

veyed to the City & County ofSan Francisco. Retire a por- 
tion of W.P. industrial property located on Minnesota St. 
from a point 41' from the south line of Army St. to 

Marin St., which was vacated by the City & County of San 
Francisco, then sold by the W.P. R.R.to Sears, Roebuck Co. 
san Francisco. 

Purchase three National Cash Register Model 31-10-10 type- 

writing bookkeeping machines for use in office of Auditor of 
Revenues, “eneral Office, San Francisco (Item 130-1952 Budg.) 


‘ying Warehouse Invest= 


Retire & remove 47' of spur treck se 
a Jefferson St. 


ment Co, (Haslett Warehouse Go, at Hyde an 
San Prancisco, Calif. 


SAN FRANCISCO, CALIF, (174) 
Install additional telephone and telegraph carrier apparatus 


in General Office. (Part Item 54-1952 Budget) 

Install one 20,000 gallon capacity diesel fuel oil ta 
complete with 6'&"x8!x6!8" armco Steelox building with 
concrete floor, electric facilities, meter and piping, and 
retire two 86=Class oil tanks and one 20,000 gallon fuel 


tank at 25th St. Yard. (Part of Item 15201-1951 Budget ) 


Install semi-automatic interlocking at 3rd and 25th St. 

(Item 35 = 1952 Budget) 

Install T-21 and SL=25 electric lock and color light signals, 
retire mechanical interlocking and mecahnical signals at 
26th & Illinois Sts., San Francisco. (Item 43-1952 Budge t) 


SAN FRANCISCO, CALIF, (175) 
Retire 125' of spur serving Taylor & Spotswood Co, and 210! 
of Track #5 and 241' of Track # - all between Penn. & Miss. 
Sts, near 23rd Sts., San Francisco. 


Replace 1,610! of 75# rail 


$5# material in Tracks 


| 
(Item 3 = 1952 Budget) 


tire certain lands, buildings, and track in block bounded 
by Sth, 9th, Brannan and Division Sts. to be acquired by 
State of Calif. San Francisco, Calif, 
Purchase one 6-cylinder light coupe to serve Messengers 


between Oakland and San Francisco (replacing WP #41) and 


retire WP #41, System. 


172-52 


SAN FRANCISCO, CALIF, (176) 
171-52 Purchase a 75!x100! parcel of industrial property in Blk. 362 


bounded by Army, Indiana, 26th and Minnesota Sts.,San Francis 
Pay WP. propcrtion of assessment for improving Waterloo St, 
between Bayshore Blvd. ami Loomis St,, San Francisco 

(Part of Item 128 = 1952 Budget) 

Retire two dormant platform scale from inbound and outbound 
freight sheds in San Francisco. 

Improve Michigan St.from south lineof Marin St. to the north 
line of Army St. & Army St. from east line of Michigan St, 
easterly 760! with grading, sewering,water,conc,sidewalks, 
curbs, gutters,asphaltic conc,pavements,catch basins & man~ 
holes,in order to have ingress & egress to the large new in= 


dustrial whse, occupied by Meyburg Co. & located on portion o 
WP 24=acre newly filled industrial land between 25th St.Y¥d. & 
Islais Creek Channel,San Francisco. 


SAN FRANCISCO, CALIF, 


i 
runaround 


und 


AS dwn 2 fanaa 
WLUY co COUNTY 
Me ”~ Khias 
rourero Nuevo 
San 


C=33—52 


Mississippi St. Viaduct,San Francisco, Calif, 


C-44-52 Retire three dormant scales in that portionof WP Inbound 
; Frt. Shed at 8th & Brannan Sts, occupied by Merchant 
Shippers & Western Transportation Fwd, Go, at San Francisco, 


SAN FRANCISCO, CALIF, (178) 
C-46-52 Raise WP tracks in connection with AT&SF-SP Franchise Track 
raise on Illinois St., relocate interchange track to obtain 
longer switching lead; retire & relocate various tracks & 
turnouts in 25th St. Yard at army & Illinois Sts., San 
Francisco, 
Transfer value of portions of WP property in the City 
& County of San Francisco from operating to non-operating 


property. 


22nd & 23rd Aves. sold to Eaton & Smith. Purchase from City 


of S.F. that portion of Miss. St. which is being vacated 
where WP tracks cross Miss. St. midway between 22nd & 23rd St 


SanFrancisco,Caiif. 
b | 


Construct 383! spur track 


Barrett Co. (W propértior 


city sewer line. Purchase 


Seating Co. (headblock to 
Islais Creek Channel 
Helena Sts. 


Exchange for industrial x 


Tulare, Third, 26th, 


(179) 
Basis to serve Kaemper= 
CP). Reinforce 40 LF of 


680! spur serving American 


f Kaemper-Barrett spur) along 


between Industrial 


blocks bounded by 


between W.P.R.R. 


& City & County of San Francisco,Calif. 


SAN FRANCISCO, CALIF. 
Install 7 switch point protectors at various 1 
San Francisco. (Part of Item 21 - 1953 Budget) 


Construct 5,338' of track (2 riptracks totalling 1,253', 3 
store tracks totalling 3,83' and 222' of Meyberg spur) 


retire 336! and shift 200' of Meyberg spur, construct 


driveway between rip tracks and retire 5 TO's. all at WP 


25th St.Yd., San Francisco. 


Purchase land for 


SAN FRANCISCO, CALIF. 


—— et ae By it ak a 


Gonstruct 33'!x42! timber low bed truck ramp at ee 
Whseée leased to MotorTransport T A 

1075 Bryant St. 

Construct 345! spur track on GO=-15 Basis (WP propn, 121' IB 
to CP, Industry propn. 224' cP to End of track) to serve 
Gen'l, Tire & Rubber Co. located on Illinois St. between 


Army & Marin Sts. 


rmenaase ade 
» 


Machine for i 
Transfer operating ets to oe ails ae HTS 
portion of blk.bounded by Army, Michigan,Marin & I11.Sts.& 
transfe r non-operating property to operating property at 


army,Napoleon & Evans Ave. San Francisco. 


SAN_ FRANCISCO, CALIF. 


(182) 
131-53 Purchase 4-door Cadillac Sedan to serve President, San 


Francisco Office,System, ) 


C=18-53 Retire 1946 Buick Sedan, WP #25, serving General Agt, San 


Francisco, 


sidéwalks fro 


ina: 


Pave Army St. between 3rd & Michigan Sts. andinstall inner 
guard rail & 112# relay on three tracks across Army St. 


(Meyberg Spur, Ocean Shore Lead & Illinois St. Lead) 
San Francisco,Calif. 


cISc F (183) 
Purchase 25x96" portion of industrial property in Potrero 
Nuevo Blk, #398 fronting on 3rd St. between 26th& Army 


Sts., San Francisco,Calif, 


Purchase additional office furniture for use of Purchasing 
Dept. in General Office,San Francisco, Calif, 


Retire 45' of spur track and install Hayes Bumper serving 


S.F.Warehouse Co, on Napoleon St. near Evans Ave., San 
Francisco, Cali.f 


+ a o 345223 = 


(184) 
176-53 Construct 4 63' spur track on Industrial basis to serve 


An _ Cargill, Inc. at Army and Indiana Sts., San Francisco, 
_C-3-53 Retire double-track crossing at Alameda and Potrero Sts. and_ 
: rehabilitate tfack. Retire in place 550' of Langton St.irk, 
182-53 Purchase Chevrolet #150 Handy-man type automobile for use of 

Public Relcations Dept. San Francisco, Calif. 
184-—53——Purchase-7,500-se. ft.—of industrial property from Edward 
Rebizzo, fronting on east side of Indiana St. near Amy Si, 
___San Francisoo,Calif, 


53 Pay WP propne. of cost to reinforce Marin St. sewer to support 
proposed spurs at intersection of Mgrin & Indiana Sts.and 


intersection of Marin & Tenn.Sss. San Francisco, Calif, 


tv 


proper’ 


1 1,690 sa, ft. ites asphalt paving on west side of 
ee track, near Loomis St,, San Francisc 


Construct 250! team track including #7 TO, 265! spur_on GO=15 


Basis and pave team track driveway to serve Haslett Whse, Co. 


Retirw 260! of Utah Coal Sales Agency Spur. All at 15th and 


a 


Vermont Sts,, San Francisco,Calif. — 


plant at 26th 


Ins tell trk. circuit § y 
_ coordinate vehicular and rai ‘road traf 


St., San Francisco, (Item 39 - , 1954 Bu 


SAN FRANCISCO, CALIF, (186) 


_104~54 Install teletype circuits operated over carrier telegraph 


_ch,,nels between San Francisco, Oakland,San Jose & Stockton. 
(Part Item 60 - 1954 Budget) 


| 105-54 Install teletype circuits euirated over carrier telegraph 
_Channels between San Francisco, Oakland,San Jose & Stockton. 


(Part of Item 60 - 1954 Budget) _ Tease = has 
¢ San 


10654 Provide carrier ‘telephone system between San Francisco: & 
Josée (Part. Item 58 - 1954 Budget) 
10754 Provide carrier telephone sysgem between San Francisco a San 
Jose. Part Item 58 - 1954 Budget) gee ; 
108-54 Purchase one Bruning Copyflex machine for use in Acct, Dept. 


General Office, San Francisco. 


SAN FRANCISCO, CALIF, (187) 


C-22-54 Retire & remove one 30,000 gallon redwood water tank and _ 
tower at 25th St. Yard, San Franciswo, 


_Exchange of property between WP and SR&D, 39,674 sq, ft. of 
_WP landdeeded to SR&D in Potrero Nuevo Block 425 bounded by 
Michigan, Marin, Illinois and army Sts., San Francisco. 
Retire and dismantle skid pile driver at 25th St. Dock, 
_San Francisco, Calif, 
Purchase additional furnishings for President's Office, 
san Francisco;Calif, 


Install sidewalks fronting WP property at 


SAN FRANCISCO, CALLF) (188) 
Purchase additional furniture for Engineering Dept. 526 
Mission St., San Francisco,Calif,. 
Purchase Public address System, SanFrancisco. (Item 45 = 
1955 Budget) 
Install additional Model 15 send-receive printers for use 


between San Francisco - Sacremento - Bieber,Calif. (Fart 
of Item 48 - 1955 Budget) 


Install additional Model 15 send-receive printers for use 
between San Francisco - Sacramento - Bieber, Calif. (Part 
of Item 42 — 1955 Budget). 

Construct 50*x78! office building to serve Stor—Dor & 
International Forwarding Companies at 8th & Townsend Sts. 
San Wrancisco. (Item 25 - 1954 Budget) 


SAN FRANCISCO, CALIF, (189) 
85-55 Lower 35'x110! area of existing driveway and repave — 9th & 
Brannan Sts., San Francisco. 
98-55 San Francisco portion of WP=SR& D property exchange of land: 
Fxchange 60,000 sq. ft. of Wr property at 3rd and army Stz. 
San Francisco for SR&D property as follows: 20,000 sq. £8, at 


Tulare and Tenn, Sts. San Francisco, 20,48 acres in Milpitas 


and 4.70 acres in Sunal, all in Calif, 

99-55 Milpitas and Sunol portion of WP-sRep exchange of land: 
Exchange 60,000 sc. ft. of WP property at 3rd and arny Sts., 
San Franciseo for SR&D property as follows: 20,000 sq. ft. at 
Tulare & Tenn. Sts., San Francisco, 29,48 acres in Milpitas 
and 4.70 acres in Sunol, Calif, 


SAN _ FRANCISCO, CALIF, (190) 
Remodel covered platform, construct 26x61 loading platform 


pave team track driveway, and extend spur track 20', all to 
serve warehouse leased to L.H.Butcher at 15th and Vermont 


Sts., San Francisco. 
Improve 760' of Marin St, between Michigan and Matyland Sts, 
with paving, curbs, gutters, sewers and water lines, San 


Francisco. 

Construct 335' spur on G0-15 Basis (WP 115' HB-C¥) to 
serve W.J.Lancaster Co, and relocate 100’ Xover, at 
Tennessee and Army Sts., San Francisco,Calif, 

Construct 1,221 LF of 6? wide sidewalks at various locations 
on Rhode Island, Kansas and Alameda Sts., San Francisco. 
(Part of Item 97 - 1955 Budget) 


SAN FRANCISCO, CALIF. (191) 

118-55 Construct 335' drill track off Illinéis St. Track at Army St. 
Construct 400! spur on go-15 Basis (WP 118!) off new drill 
track to serve Cobbledick-Kibbe Glass Co. on Michigan St. 


between Army and Marin St., Sen Francisco, Calif. 


Retire 0.6577 acres of land by sale to Gobbledick-Kibbe Glass 
Go. all in area bounded. by Michigan, Maryland, Marin and 


army Sts., San Francisco. 

Pey assessment for 25th St. improvement between 3rd & Penn. 
St. Change out 580! of 857 rail with 100# rail, San Fran. 
(Part of 1955 BI. #97) 
Purchase add'l, electronic testing equipment for radio shop 
at San Francisco.(Part Item 47 = 1955 Budget) 


SAN FRANCISCO, CALIF. (192) 
Shift 80" of Utah Fuel spur and construct additional 25' to 
serve Max Sobel Wholesale Liquors, retire remaining 192' of 
Utah Fuel spur, all at 8th and Bivision St., San Francisco. 
Sell 1,873 sq. ft. of land to Earle M. Jorgenson Co.; 10! 
frontage on Pennsylvania St. between 22n and 23rd Sts. 
San Francisco,Calff. 


204-55 Purchase 20 firé extinguishers: 3 for GO and 17 for Inbound 
Freight Depot in San Francisco,Calif. 


199-55 Sell 39,808 sq. ft. of property to Max Sobel Wholesale Liquors 


located at Sth, Townsend, and Division Sts., San Francisco. 


(193) 


and make improvements for industrial development; retire 

1,033' and construct 1,062' of industrial lead track, all in 

area bounded by Army, 26th, Vermont and Carolina Sts, San 
Francisco, Calif, 

229-55 Replace two 85 RR Xings with 115# RR Xings, replay 117! of 
main track and replace TO, Sth and Divsion Sts., San 
Francisco, @lif,. 

15-56 Install semi-automatic interlocking at 25th & Illinois Sts. 
San Francisco. (Item 48 - 1956 Budget ) 

31-56 Make additions & alterations to Inbound Freight Shed to serve 
Merchant Shippers & Western Transportation Co, and retire 818 
of Track #1,all at Sth & Brannan Sts.,San Francisco, Calif. 


238-55 


SAN FRANCISCO,CALIF. (194) 


Replace 3-unit 854 with 3-unit 1157 RR crossing at 25th and 


Illinois Sts., San Francisco,Calif. 


.67--56 Transfer non-operating property to operating and operating 


property to non-operating property at various locations in 


San Frencisco, Calif. 

Place 22,000 CY of fill material on WP property bounded by 
Indiana, Marin, Tennessee Sts. and Islais Creek, San 
Francisco,Calif. 


Sell 4,775 sq.ft. of property to Cobblediek--Kibbe Glass Co, 
at Michigan and Marin Sts., San Francisco,Calif. 


Consteuct 200' spur on GO-15 Refund Basis (WP 144.5'HB-CP) 


Ind. 55:5") to serve B.C.Lawson}rayage Co, at 22nd _and 


Texas Sts., San Francisco, Calif. 


SAN FRANCISCO, CALIF, (195) 
Retire 50,912 sq. ft. of land at Vermont & Army Sts., San 
Francisco, deeded to Haas & Haynie (exchanged for 127 acres 


owned by Haas & Haynie at Stockton, /FE 119-56) San 
Francisco. 


Construct 415' spur on GO-15 Basis (WP 125' HB-CP) for 
Golden Gate Magazine Co. at Vermont & Army Sts., San 
Francisco,Calif. 


Pay assessment for improving Missouri St. betweenSierra 
and 22nd Sts., San Francisco,Calif. 


Pay assessment for 1, 332.33 LF of 6' sidewalks on 3rd, 
Missouir, Mariposa and Carolina Sts., San Francisco,Calif. 
(Part of Item 8&6 = 1956 Budget) 


SAN FRANCTISCO CALIF. (196) 


Pay assessment for street improvement, and rehabilitate and 
rearrange trackage, all in McKinnon fve. between Barneveld 
Ave. and Marine Corps Depot, San Francisco,Calif.(Part of 


Item 8 = 1956 Budget) _ 


Purchase and install air conditioning unit in Room 101, 
San Francisco,Calif. 


Install carrier phone cirenit from San Francisco to Milpitas, 

San Francisco,Calif. (Part of 1956 Budget. Item 59) 

_Install carrier phone circuits from Milpitas to san Francisco 
and Stockton,Milpitas and Stockton,Calif. (Part of 1956 
Budget Item 59) 


Purchase Cummins document oerforator for Auditing Dept. 
San Francisco,Calif. 


SAN FRANCISCO, CALIF. (197) 
Extend old Tiedeman & Harris spur 130' to serve Davidson 
Meat Co. ( Wilson & Co.) in Langton St. near Brannan St. 


San Francisco,Calif. : 
Instal 7 switchpoint nrotectors. nS San Francisco. 


(Part of 1956 Budget Item 25). 
Construct 378' spur track on GO-15 Basis (WP 128' HB-CP, 
Industry 250! CP=End) to serve W.J.Lancaster Co. at Tenn, 
St. near army St., San Francisco,Calif,. 
Provide additional office space in outbound freight shed 
for Independent Pool Cars., Inc., at 7th and Brannan Sts. 
San Francisco,Calif. 

162-56 Retire NCR payroll accounting machine in general Office, 


San Francisco,Calif. 


(198) 


SAN FRANCISCO, CALIF. 


Capitalize improvements to first floor of General Office 


Building and retire ticket office at 299 Post St., San 


Francisco, Calif. 

Purchase Marchant automatic calculator Model SEFA for 
Engineering Dept. General Office, San Hrancisco, Calif. 
Purchase and install Conelrad alarm radio receivers in GO 
Telegraph Office, San Francisco. (Part of 1957 Budget Item 50) 
46-57 Purchase Magnetic Sweeper for San Francisco Car Dept. 


(Part of Item 98 = 1957 Budget) 
Provide 2,340 sq. ft. of paving at Sth and Townsend Sts. 


41-57 


54=57 
San Francisco. 


SAN FRANGISCO,CALIF. __(199) 
Deed to SR&D Co. 19,845 sq. ft. of property bounded by 
Tennessee, Merin, Third, and Army Sts., San Francisco, 
(exchanged for 7. 35 acres of BR&D land in Milpites, AFE 262= 


56). 


56 “hequire 7.35 acres from a RAD ( Co. Cepptianged for WP_land_in 


San Francisco AFE 261-56) on DempseyRosd, Milpitas, San 
Jose Branch, Calif. 


Install two ramps to shed leased to Mer chant Shippers at 
Sth and Brannan Sts., San Francisco. (Partof 1957 


Industrial Budget Item No. 12) 


Retire 5 buildings at 1142, 1148, 1154, 1160 and 1164 Iowa St. 
(Bldg. Nos. 27, 28, 29, 30 amd 31) and switchmen's hove 
(Bldg. 32) at Jerrold and Barneveld Sts., 811 in San 


Francisco, Calif. 


SAN FRANGISCO,GALIE. _ (200) 


line, ‘Industry 166") for Haas Bros. at Army St. and ‘Kensas St. 
‘San Francisco, Calif. (Part of Industrial Budget Item #9) 


119-57. Provide electronic test equipment for Communication Dept. 
se in San Francisco General Office. (Part of 1957 Budget 
Item 49) 

59-57. _Séll 60,360 sq. ft. 


Kansas and DeHaro ots. 


181-57 Retire Tug Humaconna and Car Float #2, San Francisco-Oakland, 
System. 
126=57 Purchase 2,500 sq. ft. of land on Pennsylvania St. north of 
Army St. from Public Housing Administration, San Francisco, 


(Part of Item 13 - 1957 Industrial Budget) 


i era 1 FRAN ee dee 7 BRAS 
195-57 Alterations to outbound freight shed #1 at Sth and Brannan 


_ Sts. to provide for EXAMINER newsprint shipments, Retire 
dormant scale in freig ht shed, San Francisco, Calif. (Part of 
_Item 2 - 1957 Industriel Budget). : 

157-57 ‘Sell 73 72 sq. ft. of land to Rathjen Bros., Ine, located 
on Army St, between DeHaro and Cerolina Sts., San Francisco, 


CGalif.( Deed recorded November 7 1957) 
3 


156<57 Sell 21,941 sq. ft. of Western Pacific Land to Phil 


Shanedling Investment Sei Ss and Vermont Sts., San 
sco,Calif. ( orded November 7, 1957). 
26-58 Purchase Marchant Calculator Model SKA Deci-Magic for Freight 
Traffic Department, General Office, San Francisco, Calif. 


SAN FRANCISCO, CALIF. (202) 
44-58 Retire coal spur at 23rd and Pennsylvania Streets, take up 


and remove Track #1 not in accounts on North Dock only, 


25th Street Freight Slip, San Francisco, Calif. 
86-58 Construct WP portion of joint WP=SP interchange track, 
(95! H.B.-P.L,); retire one #& #7-857 T.0, and install one 
#3}=100f T.0., and relay 133' of 85# track with 100# material to 
accommodate 100/ turnouts = 9th & Division Streets, San 
Francisco, California. 
95-58 Part I: 
rearrange Southern P 
within existing interlocking limits. 


Ratire Sth & Division Streets interlocking and 
acific Co. highway crossing protection 
(Work by S.P. Co. 


Part Il: Retire 28 insulated joints and 6 derails; install 


3hand throw switch stands and 4 stop signs at crossing. 


(Work by Western Pacific RR Co. 

99-58 Provide 1,100 sq. ft. asphalt concrete pavemen 
St. between Industrial and Helena Sts. as required by 
Department of Public Works, City of San Francisco. 


+ on Boutwell 


SAN FRANCISCO, CALIF. 


Transfer from Acct. 731-Rd. & Equip. Prop. to Acct. 737= 
Miscellaneous Physical Property, of Inbound Freight Shed 
(Building No. 2) paving along ends of south side of 

building and lands underlying building and paving, between 
7th and 8th Streets, San Francisco, Calif.(Transfer requested 
by ICC exception). 

Alteration, repairs and improvements to buildings 516-20 and 
526 Mission Street, San Francisco, owned b y others. 

Construct 271' spur track on GO-15 Supplement 1 Basis, (WP 
propn. 137.3'; Industry prpn 133.7') to serve Baker Steel & 
Tube Company between 22nd and 23rd Streets on Mississippi 
Street, San Francisco, California. 

Install 23'6" partition to serve International Forwarding 
Company at 8th & Townsend Street, San Francisco, California. 
Sell 3,940 square feet of Western Pacific land near Evans Ave. 
and Napoleion Street to Tuck Aire Furnace Company in S.F.Calif 
Sell 9,550 square feet of Western Pacific land to Cobbledick- 
Kibbe Glass Company in San Francisco, California. 


(204) 


SAN FRANCISCO, CALIF. 


Sell 22,710 square feet of Western Pacific land to Richard 

N. Nason, Jr., at San Francisco, Calif. 

Install 290' water line and 200! canvas fire hose for addi- 
tional fire protection for MV las Plumas, on Freight Slip, 
San Francisco, California 

Construct 500' spur track to serve Safeway Stores, Inc. and 
retire existing Safeway Spur, at San Francisco, California 
Install communication equipment for San Francisco, - Salt 
Lake UP-WP teletype circuit, at San Francisco, California 
Construct sidewalk on 25th & Pennsylvania Streets, Carolina 
& 17th Streets, and Jerrold Avenue and Barnereld, as required 
by Department of Public Works, City 

Remodel 25th Street Yard Office, Building No. 

Install new 10'x16' Roll-Up metal door in Warehouse Building 
No. 13 at 16th & DeHaro Streets, for C.J. Worth. 

Purchase National Cash Register Accounting Machine and 
Coupler for use in General Office, S.F., Calif. & Retire old 
machine. 

Construct 315' spur on GO-15 Basis (HB-CP: End; 194') to serve 
Rathjen Bros., Inc., near 26th & DeHaro Streets, S. F. 


172-59 
180-59 


6-60 


5-60 
41-60 


37-59 


61-60 


62-60 


64-60 


SAN FRANCISCO (204) 


Replace gallows frame, apron, and make other general improve- 
ments to 25th Street slip, San Francisco (two-year program). 
Construct 10' x 16! addition to office inside In-Bound Freight 
House Building No. 2, on 7th Street near Brannan Street for 
Merchant Shippers - San Francisco. 

Install three carrier telegraph terminals at San Francisco 
to replace three obsolete low speed terminals. 

Purchase accounting machines for use in General Office, S, F 


Retire and sell photostat equipment in Duplicating Bureau, 
General Office, San Francisco, Californie. 

Provide additions and alterations to General Office Building 
occasioned by reorganizetion of Marketing Division, San Fran. 
California. 

Install two roll-up steel doors and make modifications to 
Western Pacific warehouse - Building No. 13 - for Haslett 
Warehouse Company, at 16th and DeHaro Street, San Francisco. 
Sell Western Pacific Building No. 26 - located at 1111 
Pennsylvania Street, San Francisco to Rupert E. Borden. 

Sell 37.5 acres of Western Pacific waterfront land located 
northeast of Illinois Street and Islais Creek Channel, S.F. to 
the State of California (S.F. Port Authority) 


SAN FRANCISCO (205) 


Purchase 20'x36' steel office building from C.J. Worth 
Drayage Company, located at 16th and DeHaro Streets, S.F. 
Provide alterations and additions to 3rd floor, 526 Mission 
St.-and 4th floor, 516 Mission St., San Francisco, Calif. 
Install No. 8} double slip switch in boat lead, 25th St. Yd. 
Sell 7,602.75 square feet of Western Pacific land located 


on Sth and Townsend Streets, San Francisco, to Stanton Sobel, 
Trustee. 

Purchase three parcels of land containing 10,000 square feet 
located between 25th and Army, and Pennsylvania and Indiana 
Streets, San Francisco, California. 

Sell 45,142.76 square feet of Western Pacific land located 
on Army Street opposite De Haro Street, San Francisco, to 
Wilsey-Bennett Company. 

Purchase six accounting machines and retire three - for use 
in General Office, San Francisco, Calif. 

Construct 265 foot spur track on GO-15 Supplement I Basis 
(HB-PL; 97' PL-END 168') to serve Wilsey-Bennett Company, 
located on Army Street, San Francisco, Calif. 


SAN FRANCISCO (206) 


Purchase NCR program control bars for mechanization of 
division accounting and ICC labor reports. 


Sell 6130.8 square feet of Western Pacific land near Jerrold 


Avenue and Barneveld to J. E. Higgins Lumber Company, San 
Francisco. 


Provide additions and alterations necessary for the instal- 
lation of IBM 607 calculator on the first floor, Gen. Office 
Bldg., 526 Mission St., San Francisco, Calif. 


Provide alterations and additions on 5th Floor and install 
partition on 6th Floor, Gen. Office Bldg., 526 Mission St., 
San Francisco, Calif. 

Purchase one check-signing machine for use in Gen. Office 
Bldg., San Francisco, 

Pay Western Pacific assessment for construction of new 
auxiliary sewer beneath Western Pacific tracks in Division 
Street, between Vermont and San Bruno Avenue, S. F. Calif, 
Sell 11,600 square feet of Western Pacific land at 25th st. 


between Indiana and Minnesota Streets, San Francisco, Calif. 
to Hermco, Inc. 


80-61 


87-61 
94-61 


101-61 


114-61 


SAN FRANCISCO (207) 
Sell 73,200 square feet of Western Pacific property located 
at 3rd Street, south of Army Street, San Francisco, Calif. to 
F. E. Booth Company, Inc. 
Construct 55-ft. track extension on the Industrial Refund 
Basis to serve Goodman Lumber Company, San Francisco, Calif. 
Install insulation and three exhaust fans in offices of 
Western Pacific Buildingat 1700 - 16th St. occupied by 
International Forwarding Company, San Francisco. 
Retire 62' of Track No. 18.33 and portion of Bldg. No. 11 - at 
Alameda and Kansas St. San Francisco, Calif. 
Provide a 635' spur on the GO-15 Basis (HB-CP=111'; CP-END=524') 
by constructing 526.5' (WP=l11'; IND= 415.5') and selling to 
the Industry the 108.5' of existing track across Michigan St. 
which was constructed by western Pacific under AFE 118-55. 
Sell 57,638 square feet of Western Pacific land at Michigan 
and Army Streets, San Francisco, to Alfred H. Meyer(Meyer Co.) 
Sell 64,722 aquare feet of Western Pacific land at Michigan 
and Army Streets, San Francisco to A. H. Meyer Company. 
Sell 20,670 sq. ft. of W.P. land at Army and Michigan Sts., 
San Francisco, to C.J. and B.-L. Colligan (Colligan Con- 
struction Company) 


SAN FRANCISCO (208) 


130-61 Sell 35,875 sq. ft. of W.P. land at Army & Michigan Sts. 
San Francisco, to C.J. & B.L. Colligan (Colligan Construction 
Company . ) 

131-61 Sell 19,005 sq. ft. of WP land at Army & Michigan Sts., S.F. 
to C.J. & B.L. Colligan (Colligan Const. Co.) 

92-62 Construct 380' spur on GO-15 Basis (WP Portion: 130' HB-CP; 
Ind. Portion: 250' CP-END) to serve Colligan Const. Co. tenant 
Ray-O-Vac Battery at 25th & Tennessee Sts., S. F. 

94-62 Retire various surplus buildings in San Franciseo, Calif. 


76-62 Sell 59,400 sq. ft. of WP land between Tennessee & Minnesota 
Sts., at 26th St., San Francisco, Calif., to C.J. & Bethany L. 
Colligan. 

111-62 Construct two semi-private offices using Hauserman partitions 
on the 4th floor, 526 Mission St., San Francisco, California 

130-62 Retire obsolete radio equipment in San Francisco, California. 

41-62 Sell 59,400 sq. ft. of Western Pacific land between Minnesota 
and Indiana Streets, at 26th Street, San Francisco, calif. 
to C. J. And Bethany L. Colligan. 


SAN FRANCISCO (209) 


Sell 399,802 sq. ft. of Western Pacific land bounded by Third, 
Army and Iowa Sts., San Francisco, Calif., te C. J. and Bethany 


L. Colligan. EAS . 
Sell 168,200 sq. ft. of Western Pacific land bounded by Army, 


25th, Pennsylvania and Iowa Streets, in San Francisco, Calif., 
to the State of California. 
Retire 720.5' spur track on Gilbert Street between Brannan 
and Bryant Streets, San Francisco, California. 
Quit claim to Warren Ballinger, 11,916 sq. ft. of Western 
Pacific property and an appurtenant easement over a closed 
street - all at 25th and Mississippi Streets, San Francisco, 
California, 
Construct 395! spur on the GO-15 Basis (HB-CP: 130! - WP portion 
CP-End: 265' - Ind. portion), to serve Frye-Pacific Manufacturin 
Company, near 25th and Minesota Sts., San Francisco, California. 
Purchase one new Smith-Corona-Marchant Electostatic Copier, 


complete with stand, for use in General Office Building, San 
Francisco, California. 


89-63 


132-63 


SAN FRANCISCO (210) 


Purchase and install carrier equipment to provide automatic 
dialing message telephone circuit between San Francisco, Stkn., 
Sacto., and other first subdivision stations, & release old 
equipment. 

Sell 7,500 sq. ft. of Western Pacific property on Mississippi 
St., north of 25th St., S. F., California, to Warren N. 
Ballinger. 


111-63Construct 421! connectim between AT&SF and Western Pacific 


141-63 
14-63 


tracks at 25th St between Minnesota and Tennessee Sts., and 
183' connection between joint Santa Fe-Southern Pacific Track 
and W.P. Track at 16th and Rhode Island, San Francisco. 

Pay Western Pacific's assessment for the improvement of Toland 
St. between McKinnon and Oakdale Avenues, S.F., California. 
Purchase onecnew Smith-Corona-—Marchant Electrostatie Copier, 
complete with stand, for use in General Office Building, 


S.F., Calffornia. 


(211) 


SAN FRANCISCO 


17 64 Purchase one Class 31W NCR Accounting Machine and retire two 
NCR Accounting Machines for General Accounting Officie, S.F., 
California. 

50-64 Purchase one Bruning Duplicating Machine for use of Telegraph 
Office in the General Office, San Francisco, California. 

Construct a 270' spur on GO-15 Basis (WP: HB-CP- 
107'; Industry portion CP-End-163!) to serve & 
facility constructed by C.HeJ. Colligan, and 
leased to Western PARX£z# Electric Companye. SF 
Raise the Ocean Shore Lead in vicinity of Industrial 
Street and Waterloo Street crossings, and provide 
additional paving at Industrial Street, San Frame 
Purchase three NCR Adding Machines; retire three NCR 
Accounting Machines with intercouplers; Geyeral Accounting 


Office, San Francisco, California. 
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158-64 Sel sq.ft. of Western Pacific land and a 
two story building (Kane Warehouse), reserving 
587.5 sqft. railroad easement, to James Conlin COs 
at Fifteenth and Vermont Streets, San Francisco,Cal 
(Deed recorded October 2, 1964.) 


65-64 


181-64 


178-64 


19-65 


39-65 


SAN FRANCISCO, CALIFORNIA 213° 

Retire 1,625! Tunnel "A" and 1,795' of Main Track 
destroyed by fire June 30m 1962; and retire 165! 
ICC Track #1 - San Francisco, Californiae 

Retire and remove a 599' Spur Track in Jefferson 

Street between leavenworth and Hyde Streets, at 

San Francisco, California. 

Purchase two Edison Envoy Dictating Instruments 

and one Edison Envoy Transcribing Instrument for 

use kn the General Office, San Francisco, Calif. 

Purchase test equipment to improve performance 

and continuity of communications plant. 


Purchase one Reader Printer for usein the General 
Office, San Frane, Cal. 


83-64 Construct 910! of track Walkup Drayage Co-Retire 
930! of Western Sugar Refinery Spur. 


46-65 


Improve paving portion of waterloo team track 


SAN FRANCISCO, CALIFORNIA : (214) 


2 a iis = 4. 2 
_ 96-65 eeumeeunt spru track to serve Colorado Milling 
and Elevator COo.« 


204-64 Retirement of facilities which no longer existe 


139=65- Replace 660! of -85# rait- with tie rei; 
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110-66 Sell 14,462 sq. ft of Land to Stanton L. Solel and Joseph 
B. Cohen. 


SAN FRANCISCO, CALIFORNIA (215) 


Construct 719! of track and retire 1,497! of existing spurs 
to serve Max Sobel Liquors (50-50 Basis with Industry) 
PartI: Construct 1,650! of track, including four turnouts 
and one track crossing to serve S.F. Port Authority. 

Part II: Install No. 7 Double Slip Switch in the Boat Lead 
at 25th St. Yard. 


Sell 80,730 sq.ft. of Lnad to State of Calif. 


Purchase and install one Microfilm System in Gen. ffice. 


50467 Construct al4'x20' Earth-filled, Asphalt-surfaced Ramp at 


rt 
rth P 
Seventh and Brannadn Sts 


132-67 Purehawe one Model 28 Typing Reperforator. 


137-67 Pay WP assessment for construction of @ new sewer beneath 
Track in Marin St. between Kansas & Bay Shore Blvd. 


143-67 Install 178 switeh identification plates om all switches 


SAN FRANCISCO, CALIFORNIA 


; I (216) 


Construct 292! spur track on the GO-15 Basis (WP Portion 95'; 
Industry portion 197') to serve C. J. Colligan Development Co. 
(Industry to Construct their own portion of Track) Also Pay 
W.P. Proportion of costs to protect PG&E facilities under 

new track. 


Pay Assessment for Construction of a sewer beneath WP Tracks 
in Utah St., at 15th. and Alameda Sts. 


Provide 27,000 sq. ft. of Rock Surface for Team Track, 
Driveway and open Storage, near Michigan and Army St., 
(%§ 25th St. Yard) 


Replace Steel Mooring and Anchor Rods with Heavier Rods on 
the 25th St. Apron. 


Purchase one mgnetic tape cleaner for use at Offices. 
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construction of a new sewer in 


11. 


Make alterations and improvements to General Office Building 
including modifications to the Computer Center air condition- 
ing system 


Purchase one Model "2100" Copier for use in the General 
Office Building ‘ 


Construct 216' of 6' high Cyclone Fence in the vicinity of 
26th and Wisconsin Sts. 


SAN FRANCTSCGO) CALTFORNTA (219) 


$2-68 Retire and remove 1,935' of surplus tracks near Tunnel "A" to 
prepare area for storage site and transfer property to non- 
operating accounts; slso retire 74' of old Navy track no longer 
in use 


132-69 Purchase video tape recording unit, overhead projector, slide 
projector and tape recorder, in connection with the employes 
communication and training program 


43-70 Purchase microfilm equipment for use by Management Information 
System 

156-69 Transfer operating parcels of land to Miscellaneous Physical 
Property now under lease to others, per ICC Exception No. 
ll(c) dated May 23, 1969 
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— Wt naam m 
track (TIP #0-61¢) formerly 
ted Milli in San Francisco. 


ineluding two gates and 
— all at TOF€ facility at 9th and 
San Francisco, Galifornia. 


Relocate 136' of cyclone fence, 


install lighting 
Brannan Streets, 


SAN FRANCISCO, CALIFORNIA (223) 


Sell 9,707 square feet ef Western Pacific land at Sth and 
Brannan Streets, San Franeisee, Califernia, to Alfred H. 
Verschell and David J. De Gere. 


Set up in @ther Liabilities, andassessment bend fer street 
imprevements ef Pennsylvania Avenue between 22nd Street 

550! seuth ef 23rd street, San Francisce, Calfernia-assessment 
Order Ne. 88,316. 


Fill and pave ever depressed track area nertheasterly of the 
L.D.S. trueking facikity effice at 1075 Bryant Street in 
San Franeisee, Califernia. 


FRANCISCO, CALIFORNIA 


Alter General Office Buildings te enable centralization 
in San the effices of the Chief Mechanical 


Officer and the Chief Transpertatien Officer new lecated 
in Sacramente, Califernia. 


Sell 14,035 square feet ef Western Pacifie land at 17th 
and Rhede Island Streets, Sa: neisee, California, te 
Gelden State Fleering I 


Impreve and rearrange lst fleer at General Office, 
526 Mission Street, San Francisce,Califernia 
2 2 


Previde micrewave system between Sacramente and S.F., Cal? 


SAN FRANCISCO CALIFORNIA (225) 


133-71 Install floodlighting te pretect 25th street yard, San 
Francisco, Galifornié...++- 


27-72 Install 1,355 lineal feet of 9' cyclone fence at west end of 
25th Street Yard, San Francisco. 


109-71 Sell 27,312 sq. ft. of Western Pacific land in S. F., Calif. 
tegether with imprevements thereon, to Henry Adams and Ce. 
also retire and remove 271' spur track No. 18.33 - formerly 
serving the property. 


Sell 138,400 sq. ft. of w.P. land in S. F. to the City and 
County of San Francisco. 


75-72 


140-71 


SAN FRANC ISC6, CALIFORNIA (226) 


Retire and remeve 376' spur track (TIP #539) serving Union 
Iee Company at San Jose, California. 


Purchase yard engine radios and associated hand sets 
to implement the yard radie system at San Francisco, Calif. 


Sell 6,448 square feet of Western Pacific land, together with 


improvements thereon, at 16th and Kansas Streets, San Fran- 
cisco, California, to L. Ray Gaddis and June M. Gaddis. 


Install necessary equipment at San Francisco to permit inter- 
connection of mobile radios with company telephone system 


Retire various Roadway bldg. no longer required for railroad 


purposes. 


GAN WRANC TSCO TOR NTA (228) 
wee’ Pegs eS \ee- } 


BAnk Equipment perforator 


sais 


Sell 0.68 of an acre of Western Pacific land on 


McKinnon Street, San Francisco, to Lotis Rossi. 


Retire one Printing press and one plate-mker formerly 
used in Duplicating Bureau, 516 Missison Street, 
San Francisco, California. 


Provide solid state interface between the Western 
Pacific telegraph circuits and the new Burroughs 
coumputer; also rearrange communication equiment 
prep. to instal. of new comptr. in Gen. Office Bldg. 


SAN FRANCISCO, CALIFORNI (229) 


28-73 Construct new room in Communication Center area for 
tape storage; provide smoke detector system and make 
other miscellaneous repairs and improvements to General 
Office Building, San Francisco. 


Remodel Inbound Freight Shed at 
or lease to Shippers Terminal, 


Remodel warehouse at 1075 Bryant Street, 


California, leased to L.D.S., Inc. 


_ 


fencing, lighting and track bulilpers 
d Bryant Streets to provide traile 


Pay Western Pacific pror 
assessment account widening of 
Vermont Street, San Francisco, 


FRANCISCO, CALIFORNIA 


Lint 
Tnbound 


ct O 


- 


Sell 24,650 SF of Western pacific land, together with 
409.5' of spur track No. 8.1 at Mariposa and Carolina 
Streets, San Francisco, california, to Blaze, Inc. 


Install drainage system at the easterly portal of 
former Tunnel "A" located at 22nd and Texas Streets 
in San Francisco, California. 


103-74 


SAN FRANCISCO, CALIFORNTA (231) 
$e EE ORNTA 


Purchase data communications with support equipment and 
services from Honeywell Information Systems, Inc,, for 
use in General Office, San Francisco, Calif, 


Relocate dispatching system from Sacramento to San 
Francisco and make other changes to accommodate 
centralization of personnel and related facilities, 


Acquire various computers to centralize waybill 
preparation system, 


Purchase seven Model 9201 and one Model 1101 Mohawk Data 
Recorders and two Mohawk Controllers for use in General 
Office, San Francisco, 
Install air conditioning in lst through 6th floors in 
annex of main office building (516-520 Mission Street) 
and provide office for Vice President-Finance on 4€h 
floor at 526 Mission Street, San Francisco, 


SAN FRANCISCO, CALIFORNIA (232) 


Sell 3,600 square feet of Western Pacific land located 
near Army and Connecticut Streets, San Francisco, CA 
to Soule Steel Company. 


Install three new steel rolling doors and repair foof 
at 1075 Bryant Street, Building No. 5- S.F. 


Quitclaim 10,000 sq. ft. of Western Pacific land at 
San Francisco, California to Zames and Jack P. Flynn. 


Construct 456 L.F. of chain link fence, including 3 
double swing gates at Bldg. #13 at 16th and De Haro 
Street. 


Sell 34,742 square feet of Western Pacific land at 18th and 
Carolina Streets in San Francisco to Victor Crespi, Dolores 
Crespi, Dolores Crespi, Aldo Brondello, Mary Brondello, 
Mario Brondello and Emma Brondello. 


SAN FRANCISCO, CALIFORNIA (233) 


Install new 3/4" water meter and 200' of galvanized water 
pipe to serve inbound freight shed located at 620 = 7th St; 
retire existing water line & meter on Brannan Street. 


Purchase ine Burroughs 7C-3800 Terminal Computer for use 
in Billing center, General Office, Ban Francisco, California 


Retire auto loading platform and ramps at 9th and Brannan 
Streets, San Francisco, California. 


Purchase Lear Siegler ADM-2 CRT for use by Management 
Services Dept. 


Purchase "Word Processing" machines for use by the 
Marketing Dept. in the General Office. 


Construct improvements to the third floor of the General 
Office bldg. and the fifth floor of the Annex . 


96-78 


54-79 


96-79 


97-79 


SAN FRANCISCO, CALIFORNIA (234) 


construct improvements to the third floor of the General 
office and the fifth floor of the Annex. 


Purchase two menory modules and two dual disk drives for 
use with Burroughs B-6807 dual processors at ‘San Francisco 


General Office. 


Install communication cables in General Office Building, 


516 and 526 Mission Ste 


Acquire two TD 831 display tubes and one digital equipment 
printer for Genéral Office at 516 Mission St, 


Sell 5.2 acres of surplus Western Pacific property to 
Showplace Square (Henry Adams, et al). 


k Memory (DCP) and related 


Acquire one Burroughs 8kW Dis 
t for new Burroughs B6800 


controller and electronic Uni 
System. 


—————— 


SAN FRANCISCO, CALIFORNIA (235) 
SEC ESCO, CALIFORNIA 


Replace the existing Date 100 Key-to 


—-Disk System with a Univac 
1900/10 Key-to-Disk System, 


Purchase nine Cathode Ray Tubes 


presently leased from 
Burroughs Corporation, 


Purchase Pitney Bowes Mailing machine and scale to replace 
present worn-out leased equipment, 


Sell 34,760 square feet of surplus Western Pacific land 
in San Francisco to Dino Natali. 


Remodel Managment Services facilities in General Office 
Building, San Francisco. 


Install drainage system to stabilize slide area at 26th 
and Rhode Island Streets, San Francisco. 


(236) 
SAN FRANCISCO ,CALIFORNIA 
PR SEAN LA 


Purchase two Dual 128 KW Memory Modules for use with TIS 
PDP 11-70 computer. 


Purchase two (2) DH11 


~AD Multiplexors for use with TIS - 
Digital PDP 11-70 Computer. 


Retire portion of Buildin 
San Francisco, 


g 2402 at 1075 Bryant Street, 
damaged by fire November 28, 1980. 


Purchase Apple II Micro-Computer with software and supplies 
for Marketing Department, 


Sell 27,300 square feet of W 
with improvements thereon, 


estern Pacific land, together 
San Francisco, to Raymond E 


at 16th & DeHaro Streets, 
- Bright and Marcella J, Bright, 


Purchase one (1) RP-05 Disk Drive for TIS Digital 11-70 
Computer. 


SAN FRANCISCO, CALIFORNIA (237) 


48-82 Sell 3.472 acres of Western Pacific land in San Francisco, 
together with improvements thereon, to Greyhound Lines, Inc. 


Purchase IBM 5110 computer system to replace GE 1232 time- 
share terminal. 


Sell 0.347 acres of Western Pacific land at Army & Vermont 
Streets, San Francisco, to Standard Realty & Development 


Company. 


61-82 Purchase one Osborne Micro-computer system for use by Mechan- 
ical Department. 


66-82 Purchase one Osborne Micro-computer for use by the Finance 
Department. 


67-82 Purchase and install equipment for T.I.S. intermodal waybillir 
system. 


SAN FRANCISCO, CALIFORNIA (238) 


Purchase Apple II Micro-computer for Marketing Department. 


Sell a surplus parcel of land in San Francisco near Army and 
Michigan Streets, constaining 15,352 square feet, to 


Martin A. Gaehwiler and John R. Gaehwiler. 
Sell 36,254 square feet of Western Pacific land at 15th and 


Verment Streets in San Francisco to Hofmann Construction 
Company, Inc. 


Purchase two 1.B.M. display writers for use in the law 
department, General Office. 


SAN FRANCISCO, CALIFORNIA O=1 


0-122-40 Construct asphalt platform with concrete curb 


wall, freight shed, 1st and Brannan Sts 
2 Oo 3 


Construction of new oil house, dismantie present 
oil house and relocate engine watchman's house 
at 25th Street. 


0-147-40 


| 0-180=-41 Renewal of two 85-15 built-up WP-SP-AT&SF cross= 


ing frogs "A and BW, and install 1350 lineal feet 


of 8" corrugated iron culvert drain, at 25th 
pe SG and Tllinois Sts. 
_0-179-41 Trensfer air compressor from automobile plsat- 
form at San Francisco to Oakland Yard, for use 
in compressing tra 
yard. 
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n eir in air line at Oakland 
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0-191-0E 


Relocate and rehabilitate track 


and insteal 


curve guard rail on spur serving Blake 


Moffitt 
and Towne, 


Sth & Brannan Sts. 
Relocate and rehabilitate spur track serving 
International Harvester Co 


- at 15th and Uta 
Sts. 
Replace 233 track feet 


of 75# with 85# 
install 


catchbasin and repave track are 
25rd and Pennsylvania Sts. 
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2 


Ave, team track. 


Install wire mesh barricade from the top of 
existing dividing partition at above freight 


house to the roof in the incoming freight house, 
located at 7th and Brannan St. 


SAN FRANCISCO, CALIF. 0-6 


0-461 


0-462 


_ 0-502 


Install 4 window awnings on local freight office 
8th & Brannan St. (Not included 1947 Budget) 


Rehabilitate underfoot conditions along various 
tracks at San Francisco. (Not included in 1947 


Budget) 


Install car washing fagilities at rip track, 26th & 
Georgia Sts. in the 25th St. Yard, San Francisco 
(Not included 1948 Budget) 

Lower 240! of We Sugar Refinery lead track and pave 
track area with oiled macadam on Illinois between 


2uth and 25th Sts, San Francisco,Calif, (Not 
included in 1949 Budget) 


ee ek Bie apc eo eae (OF) 

0-528 Purchase steel freight car ferry apron complete with 
necessary mechanism for car ferry use, as stam iby to WP 25th 
St. Slip,San Francisco,Calif. 


0~$33 Purchase one additional impact register, equipped with 16-day 
clock, System. 

0-534 Install galss partition, two new doors and alterations to 
provide private office for Merchant Shippers Assn. in 
facilities leased to them in WP Inbound Freight Shed at 7th 
& Brannan Sts., San Francisco,Calif, 


